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Annual Report for the period July 1,2013 to June 30, 2014 
Coyote Creek, CA 

The Santa Clara Valley Water District’s (SCVWD) Annual Report for the period July 1,2013 to 
June 30, 2014 for the Coyote Creek is as follows: 

A. Physical condition of the protective works: 


The physical condition of the protective works as indicated by the Inspector’s Report is 
summarized as follows: 

Introduction : 

The SCVWD inspects the Lower Coyote Creek Levee project semi-annually each spring 
and fall. During these inspections, the SCVWD assesses the condition of the levee, main 
channel and appurtenances including culverts, flap gates, and maintenance roads. The 
most recent inspections were conducted in November 2013 through Feb 2014 and April 
through May 2014. Locations referred to in this report can be identified by station on the 
aerial photographic project area map in Appendix 1. Specific inspection sites are identified 
in the Coyote Creek inspection location sheets in Appendix 2. Copies of District permits for 
encroachments or construction are identified in Appendix 3. Cost expenditures on 
maintenance of the protective works for the period are detailed in Appendix 4. Photos of 
areas of potentially significant concern are included for reference in Appendix 5. 

SCVWD Inspection Summary : 

Levees were observed to be intact and functional overall. Levee crowns/roads are in good 
condition and provide all weather access with the exception of some rough areas on the 
west levee from 527+00 to 582+00 and 673+00 to 703+00. The western landside slope 
from 614+00 to 624+00 was repaired in the fall and covered with 1” chain link fencing to 
deter rodent burrowing. Burrowing activity seemed to be much higher in the first inspection 
due to the decline in trapping but decreased in the second inspection. 

The bypass channel levees are covered in vegetation year round which impedes inspection 
while nearly all levees along the creek alignment have been cleared of woody vegetation 
within the project right-of-way (excluding designated mitigation sites). There are trees within 
15 feet of the eastern levees intermittently throughout the project where the alignment is 
close to the riparian corridor as well as a few large trees at the landside toes on District 
right-of-way (per survey staking). The levee slopes should be cleared of tree canopy for 
maintenance and inspections. 

There are issues with the culverts through the bypass levees. The corrugated metal pipe 
and 24” flap gate at station 95+00 are not functioning properly due to corrosion and 
sedimentation. The two 48” flap gates near 85+00 are partially blocked due to 
sedimentation of the receiving ditch in the bypass channel. 

The natural low flow channel banks seemed to be in good condition overall with no major 
erosion issues. Sediment is accumulating in Reach 1 at McCarthy Boulevard, at Highway 
237 in the concrete lined section and at Montague Expressway. In many locations 
throughout the natural channel, willows are overgrown. There are 12 large trees growing in 
the riprap downstream of Highway 237. A total of 27 downed tree blockages were identified 
in the natural channel. 

The overflow channels appear to be generally in good condition throughout the project. 
Trees are vastly encroaching into the overflow channels especially in Reaches 2A/2B and 
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at channel/crossover interfaces. Trees and vegetation need thinning or removal along the 
bypass transition channels between Coyote Creek and the Bypass Weir/Haul Road. The 
lower access roads are very overgrown to the extent that we have lost one-half of 18 foot 
wide access in many sections. There has been a very noticeable increase in the number of 
illegal encampments and associated impacts. 


Ongoing and Future Work : 

It is our intention to perform the following repair or corrective maintenance work within the 
year: 


Table 1: Summary of Proposed Maintenance Activities, July 1, 2014 to June 30, 2015 


Non-Recurrina Activities Planned 

Item 

Maintenance Activity 

General Location 

Schedule 

1 

Tree blockage modification 

Multiple locations in low flow 
channel (by priority) 

Sept./Oct. 

2014 

2 

Repair small levee erosion 

throughout 

2014-2015 

3 

Levee road grading/resurfacing 

west levee D/S Hwy 237 

Summer 2014 

Recurring Activities Planned 

Item 

Maintenance Item 

General Location 

Schedule 

1 

Creek and levee inspections 

Entire project area 

Semi-annually 

2 

Trash and debris removal 

Throughout project 

As-needed 

3 

Graffiti removal 

Throughout project 

As-needed 

4 

Fence Repair 

Throughout project 

As-needed 

5 

Sign Install/Repair 

Throughout project 

As-needed 

6 

Rodent control 

Levees 

Continuously 

7 

Weed abatement 

Levees, roads, bypass channel 

As-needed 

8 

Vegetation pruning and removal 

Levees, roads, overflow 
channel 

As-needed 

9 

Revegetation maintenance 

Revegetation sites 

As-needed 

10 

Flap gate maintenance 

Entire project area 

Semi-annually 


The frequencies of maintenance activities shown above are guidelines for scheduling 
routine maintenance. The District also performs these and other maintenance activities on 
an as-needed basis throughout the year. 


B. Flood Behavior of the Protective Works: 


During this report period, major high water periods occurred along the river as follows: 

Table 2: Maximum flow on Lower Coyote Creek as measured at the Highway 237 stream 
gage 
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Date 

Stage 

(ft) 

Estimated 
Flow (cfs) 

Observations 




None major recorded 


The District inspects the performance of the project during significant storm events. District 
inspectors pay particularly close attention to areas with high potential for flow blockages 
and flooding, including the Montague Expressway, Tasman Drive, Highway 237, McCarthy 
Boulevard, and Dixon Landing Road crossings. 

For inspection and reporting purposes, the District has identified the following stage/flow 
thresholds for the project, as measured at the USGS Highway 237 gage: 


Table 3: Stage/flow thresholds, USGS Highway 237 Gage 


Stage (ft) 

Occurrence 

11.5 

Overflow channel lower maintenance roads inundated 
upstream and downstream of Highway 237 

14 

Monitor status for areas upstream of project 


Note: Threshold data shown above is approximate and subject to revision. For the purpose 
of this report, high water periods shall be defined to be instances where the Highway 237 
gage exceeded 11.5 feet in stage, which as indicated from past observations corresponds 
to flows entering the overflow channel in Reach 2B and inundating the lower maintenance 
roads. 

C. Encroachments and Trespasses: 

Illegal encampments are an ongoing issue from McCarthy Boulevard to Montague 
Expressway within the right of way. District code enforcement staff has contacted landfill 
about allowing wind-blown litter to fly into the bypass mitigation areas. Developer when 
grading site created a swale at the levee toe near station 630+91. 

D. Permits issued for work within right-of-way: 

From July 1,2013 to June 30, 2014 two pertinent encroachment permits were issued within 
the project right-of-way. Copies of those two permits and/or extensions are contained in 
Appendix 3. Permits for minor encroachments such as “fun runs” for local joggers and 
other encroachments with no levee impacts are not included in this report. 

E. Maintenance Measures taken: 

The status of the deficiencies indicated in the 2013 Corps Annual Inspection report 
requiring corrective maintenance is shown in Tables 4a, 4b and 4c below. Photos 
referenced in these tables are the first photos presented in Appendix 5. 
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Table 4a: Status of Corps inspection items for the lower Coyote Creek LEFT BANK system 


LEVEE EMBANKMENTS 

1. Unwanted Vegetation Growth 

Photos 

Deficiency 

Action 

Comment/Status 

NO 

PHOTO 

Trees encroaching within 
15' of levee toe 

Secure new SMP permits & remove as permitted 


3. Encroachments 

41153 

Acquire easement & 
restore levee 

Ongoing coordination to purchase land the levee toe is 
resting upon 


41113 

Fence blocking levee 
access & encroaching 15' 
buffer 

Coordinating with contractor 


6. Erosion/Bank Caving 

41152 

Address rill erosion 

Monitoring 


41107 

Repair eroded levee 
outboard face 

Monitoring 


8. Depressions/Rutting 

41005 

Fill &gradedepressionon 
levee crest 

Monitoring 



Table 4b: Status of Corps inspection items for the lower Coyote Creek RIGHT BANK system 


LEVEE EMBANKMENTS 

1. Unwanted Vegetation Growth 

Photos 

Deficiency 

Action 

Comment/Status 

41110 

Trees encroaching within 
15' of levee toe 

Secure new SMP permits & remove as permitted 


3. Encroachments 

45562 

Structure, propane tank, 
garden & debris 
encroaching 15' buffer 

Coordinating with land owners 


INTERIOR DRAINAGE 

9. Culverts/Discharge Pipes 

Photos 

Deficiency 

Action 

Comment/Status 

43159 


Monitor 


PUMP STATIONS 

9. Sumps/WetWell 

Photos 

Deficiency 

Action 

Comment/Status 

NO 

PHOTO 

Clear debris from wet 
well & trash rack 

Coordinating with City 



Page 5 of 90 

































































Table 4c: Status of Corps inspection items for the Coyote Creek BYPASS Levee 


INTERIOR DRAINAGE SYSTEM 

1. Vegetation and Obstructions 

Photos 

Deficiency 

Action 

Comment/Status 

NO 

PHOTO 

Add ress pond ing water in 
ditch 

Fill ditch this year 


9. Culverts/Discharge Pipes 

42030 

Remove/Replace 24" CMP 

Fill ditch this year 


11. Flap Gates/Flap Valves/Pinch Valves 

42030 

Replace flapgate 

Fill ditch this year 


FLOOD DAMAGE REDUCTION CHANNELS 

9. Flap Gates/Flap Valves/Pinch Valves 

Photos 

Deficiency 

Action 

Comment/Status 

42030 

Replace flapgate 

Fill ditch this year 


LEVEE EMBANKMENTS 

1. Unwanted Vegetation Growth 

Photos 

Deficiency 

Action 

Comment/Status 

48984 

Remove woody veg & 
grasses 

Analyzing SMP2 permits to make appropriate plans 


10. Animal Control 

NO 

PHOTO 

Sponsor needs active 
animal abatement 

program 

The Salt Marsh Harvest Mouse is a listed species that is 
known tooccurin the Bypass Channel. We are developing 
an animal abatement program in this area as the Corps 
recommended. 


11. Culverts/Discharge Pipes 

42030 

Remove/Replace 24" CMP 

Fill ditch this year 



F. Fiscal Year 2013 maintenance costs: 

The fiscal statement of the Superintendent’s operations for the current period is as follows: 
Table 5: Fiscal statement of operations July 1 st 2013 to June 30 th , 2014 


Item 

Labor 

Materials 

Equipment 

Totals 

Project Inspection 

$13,514.33 

$0.00 

$0.00 

$13,514.33 

Maintenance 

$240,661.70 

$151,326.62 

$263,242.59 

$655,230.91 

Flood Fighting Ops. 

$0.00 

$0.00 

$0.00 

$0.00 

Rodent Control 

Work done by contract 

42,565.00 

TOTAL 

$254,176.03 

$151,326.62 

$263,242.59 

$711,401.24 


Note: See Appendix 4 for details 


The labor costs shown above include overhead. Costs do not include any planning or 
engineering costs associated with O&M of the project works. Costs of activities undertaken 
during storms or to prepare for potential flooding events are included in the "Maintenance" 
category. 
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Appendix 1 

Aerial Photographic Map of Project Area 
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PROJECT AREA MAP 

LOWER COYOTE CREEK 
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Appendix 2 

Inspection Location Sheets 
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Inspection Locations Sheet 

Time Interval 07/01/2013 - 06/30/2014 Reach 0+00 - 728+00 


Santo Clara Voley 
Water District ‘ 


'6 


Photo ID 

Date 

Facility Name 

Facility 

Number 

Facility Type 

Category 

DS 

Station 

US 

Station 

Ratine 

Looking 

U/S 

Jurisdi¬ 

ction 

Cross 

Street 

Inspector 

Photo Description 

45327 

11/07/13 

Coyote Creek 

4021900 

Overflow 

Channel 

Vegetation - 
Herbaceous(VGH) 

505+15 

519+64 

D 

Right 

Easement 


DONALD DURAN 

Veg encroaching 
into overflow 

45329 

11/07/13 

Coyote Creek 

4021900 

Levee 

Landside 

Miscellaneous(M 
SC) 

500+18 

519+24 

D 

Middle 

Easement 


DONALD DURAN 

fill approx 4 in 
deep from fence 
line to toe to 
prevent ponding 

45333 

11/07/13 

Coyote Creek 

4021900 

Access Road 

Overhanging 
Growth(VWG) 

570+07 

580+54 

D 

Middle 

Easement 


DONALD DURAN 

losing levee 
patrol road 

access 

45335 

11/07/13 

Coyote Creek 

4021900 

Levee 

Landside 

Erosion(ERO) 

552+24 

563+00 

D 

Middle 

Easement 


DONALD DURAN 

historically 
high rodent 
activity in area 
- slope has been 
damaged and 2ft 
max slope loss 
at d/s end 

45336 

11/07/13 

Coyote Creek 

4021900 

Levee 

Landside 

Erosion(ERO) 

552+24 

563+00 

D 

Middle 

Easement 


DONALD DURAN 

historically 
high rodent 
activity in area 
- slope has been 
damaged and 2ft 
max slope loss 
at u/s end 

45337 

11/07/13 

Coyote Creek 

4021900 

Levee 

Landside 

Erosion(ERO) 

552+24 

563+00 

D 

Middle 

Easement 


DONALD DURAN 

historically 
high rodent 
activity in area 
- slope has been 
damaged and 2ft 
max slope loss 

45338 

11/07/13 

Coyote Creek 

4021900 

Access Road 

Motor 

Grading(MGR) 

523+54 

545+72 

D 

Right 

Easement 


DONALD DURAN 

large holes 
hazard - 

currently permit 
closed area 

45339 

11/05/13 

Coyote Creek 

4021900 

Levee 

Erosion(ERO) 

431+00 

451+70 

D 

Middle 

Easement 


DONALD DURAN 

poor slope 
condition 

45341 

11/07/13 

Coyote Creek 

4021900 

Levee 

Landside 

Rodent Control 
Needed(GSC) 

559+15 

559+15 

D 

Middle 

Easement 


DONALD DURAN 

Ask Watershed 

45343 

11/07/13 

Coyote Creek 

4021900 

Levee Road 

Motor 

Grading(MGR) 

538+91 

582+39 

D 

Middle 

Easement 


DONALD DURAN 

potholes and 
poor grade - 
check crown elev 

from field 
survey 

45353 

11/07/13 

Coyote Creek 

4021900 

Overflow 

Channel 

Vegetation - 
Woody(VGW) 

524+44 

544+68 

D 

Right 

Fee 


DONALD DURAN 

Brush/trees 
encroah from 
riparian 
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Inspection Locations Sheet 

Time Interval 07/01/2013 - 06/30/2014 Reach 0+00 - 728+00 


Santo Clara Voley 
Water District ‘ 


'6 


Photo ID 

Date 

Facility Name 

Facility 

Number 

Facility Type 

Category 

DS 

Station 

US 

Station 

Ratine 

Looking 

U/S 

Jurisdi¬ 

ction 

Cross 

Street 

Inspector 

Photo Description 

45354 

11/07/13 

Coyote Creek 

4021900 

Access Road- 

Lower 

Overhanging 
Growth(VWG) 

524+54 

542+74 

D 

Right 

Easement 


DONALD DURAN 

Ask Watershed 

45373 

11/13/13 

Coyote Creek 

4021900 

Access Road- 

Lower 

Overhanging 
Growth(VWG) 

592+33 

603+46 

D 

Right 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45395 

11/13/13 

Coyote Creek 

4021900 

Overflow 

Channel 

Tree(TRE) 

605+35 

608+24 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45407 

11/13/13 

Coyote Creek 

4021900 

Levee 

Landside 

Rodent Control 
Needed(GSC) 

604+61 

604+61 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

since permits & 
trapping were 
put on hold, 
activity 
increased 
significantly 

45409 

11/13/13 

Coyote Creek 

4021900 

Levee 

Waterside 

Erosion(ERO) 

627+19 

627+21 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45414 

11/13/13 

Coyote Creek 

4021900 

Levee 

Landside 

Tree(TRE) 

599+65 

604+75 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Remove (within 6 
months) approx 

20 volunteer Oak 
saplings growing 
on levee 

45431 

11/13/13 

Coyote Creek 

4021900 

Levee 

Waterside 

Rodent Control 
Needed(GSC) 

605+08 

615+02 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

since permits & 
trapping were 
put on hold, 
significant 
increase in 
activity 

45432 

11/13/13 

Coyote Creek 

4021900 

Levee 

Waterside 

Rodent Control 
Needed(GSC) 

605+08 

615+02 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

since permits & 
trapping were 
put on hold, 
significant 
increase in 
activity 

45438 

11/13/13 

Coyote Creek 

4021900 

Levee 

Waterside 

Rodent Control 
Needed(GSC) 

594+84 

594+84 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Few burrows 

observed in area 

45440 

11/13/13 

Coyote Creek 

4021900 

Levee 

Rodent Control 
Needed(GSC) 

604+98 

604+98 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45456 

11/13/13 

Coyote Creek 

4021900 

Levee 

Landside 

Rodent Control 
Needed(GSC) 

603+66 

603+66 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 
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Inspection Locations Sheet 

Time Interval 07/01/2013 - 06/30/2014 Reach 0+00 - 728+00 


Santo Clara Voley 
Water District ‘ 


'6 


Photo ID 

Date 

Facility Name 

Facility 

Number 

Facility Type 

Category 

DS 

Station 

US 

Station 

Ratine 

Looking 

U/S 

Jurisdi¬ 

ction 

Cross 

Street 

Inspector 

Photo Description 

45494 

11/13/13 

Coyote Creek 

4021900 

Levee 

Landside 

Rodent Control 
Needed(GSC) 

625+23 

625+23 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45506 

11/14/13 

Coyote Creek 

4021900 

Earth 

Channel 

Homeless 
Encampment(HLE) 

703+20 

711+34 

D 

Right 

Fee/Ease 

ment 


DONALD DURAN 

Multiple 
encampments 3-5 
estimsted 

45507 

11/14/13 

Coyote Creek 

4021900 

Levee Road 

Motor 

Grading(MGR) 

673+71 

703+10 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45508 

11/14/13 

Coyote Creek 

4021900 

Levee 

Landside 

Rodent Control 
Needed(GSC) 

638+00 

640+76 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Activity 

increased 

GREATLY 

45509 

11/14/13 

Coyote Creek 

4021900 

Levee 

Landside 

Rodent Control 
Needed(GSC) 

638+87 

638+87 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45510 

11/14/13 

Coyote Creek 

4021900 

Levee 

Waterside 

Rodent Control 
Needed(GSC) 

667+39 

667+81 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45513 

11/14/13 

Coyote Creek 

4021900 

Overflow 

Channel 

Vegetation - 
Woody(VGW) 

669+68 

673+18 

D 

Right 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45515 

11/14/13 

Coyote Creek 

4021900 

Levee 

Landside 

Erosion(ERO) 

659+84 

659+91 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Fill large hole 

45517 

11/14/13 

Coyote Creek 

4021900 

Overflow 

Channel 

Vegetation - 
Woody(VGW) 

682+11 

703+54 

D 

Right 

Fee 


DONALD DURAN 

Ask Watershed 

45519 

11/14/13 

Coyote Creek 

4021900 

Overflow 

Channel 

Homeless 
Encampment(HLE) 

681+82 

681+82 

D 

Right 

Fee/Ease 

ment 


DONALD DURAN 

1-2 camps 
estimated 

45520 

11/14/13 

Coyote Creek 

4021900 

Levee 

Waterside 

Rodent Control 
Needed(GSC) 

701+77 

709+42 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

High activity 

45521 

11/14/13 

Coyote Creek 

4021900 

Levee 

Landside 

Erosion(ERO) 

639+60 

639+66 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

repair gully 

45522 

11/14/13 

Coyote Creek 

4021900 

Levee 

Landside 

Vegetation - 
Woody(VGW) 

671+03 

673+59 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Trim back for 
inspections 

45523 

11/14/13 

Coyote Creek 

4021900 

Flap Gate 

Typical(TYP) 

697+87 

697+87 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

constant 
releasing water 
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Inspection Locations Sheet 

Time Interval 07/01/2013 - 06/30/2014 Reach 0+00 - 728+00 


Santo Clara Voley 
Water District ‘ 


'6 


Photo ID 

Date 

Facility Name 

Facility 

Number 

Facility Type 

Category 

DS 

Station 

US 

Station 

Ratine 

Looking 

U/S 

Jurisdi¬ 

ction 

Cross 

Street 

Inspector 

Photo Description 

45524 

11/14/13 

Coyote Creek 

4021900 

Levee 

Landside 

Rodent Control 
Needed(GSC) 

668+88 

668+88 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45525 

11/14/13 

Coyote Creek 

4021900 

Levee 

Landside 

Erosion(ERO) 

687+41 

688+65 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Repair reels 
after MGR 

45526 

11/14/13 

Coyote Creek 

4021900 

Levee 

Landside 

Rodent Control 
Needed(GSC) 

672+60 

673+04 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45527 

11/14/13 

Coyote Creek 

4021900 

Levee 

Landside 

Erosion(ERO) 

699+61 

702+64 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Levee toe non¬ 
existent; repair 
needed 

45528 

11/14/13 

Coyote Creek 

4021900 

Levee 

Landside 

Erosion(ERO) 

699+61 

702+64 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Levee toe non¬ 
existent; repair 
needed 

45531 

11/14/13 

Coyote Creek 

4021900 

Levee 

Landside 

Erosion(ERO) 

667+43 

667+52 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Backfill & 
compact 

45532 

11/14/13 

Coyote Creek 

4021900 

Levee 

Landside 

Erosion(ERO) 

639+40 

639+40 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45533 

11/14/13 

Coyote Creek 

4021900 

Levee 

Landside 

Erosion(ERO) 

682+42 

682+42 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Multiple holes 
in section along 
MGR condition 

45534 

11/14/13 

Coyote Creek 

4021900 

Levee 

Landside 

Miscellaneous(M 
SC) 

672+34 

672+34 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Monitor impacts 
if any 

45535 

11/14/13 

Coyote Creek 

4021900 

Levee 

Landside 

Erosion(ERO) 

670+18 

670+26 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45536 

11/14/13 

Coyote Creek 

4021900 

Levee 

Landside 

Miscellaneous(M 
SC) 

673+66 

698+60 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Needs grass 

cover 

45537 

11/15/13 

Coyote Creek 

4021900 

Levee 

Waterside 

Rodent Control 
Needed(GSC) 

491+03 

506+49 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

lighter areas 

squirrel 

activity 

45539 

11/15/13 

Coyote Creek 

4021900 

Levee 

Waterside 

Tree( TRE) 

477+58 

488+61 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45543 

11/15/13 

Coyote Creek 

4021900 

Flap Gate 

Typical( TYP) 

517+98 

517+98 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

clear dirt in 
front of pipe; 
flap gate 
functioning 


Page 4 of 27 























































































Page 14 of 90 


Inspection Locations Sheet 

Time Interval 07/01/2013 - 06/30/2014 Reach 0+00 - 728+00 


Santo Clara Voley 
Water District ‘ 


'6 


Photo ID 

Date 

Facility Name 

Facility 

Number 

Facility Type 

Category 

DS 

Station 

US 

Station 

Ratine 

Looking 

U/S 

Jurisdi¬ 

ction 

Cross 

Street 

Inspector 

Photo Description 

45544 

11/15/13 

Coyote Creek 

4021900 

Flap Gate 

Typical(TYP) 

517+98 

517+98 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

clear dirt in 
front of pipe; 
flap gate 
functioning 

45545 

11/15/13 

Coyote Creek 

4021900 

Levee 

Landside 

Erosion(ERO) 

490+30 

494+29 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45546 

11/15/13 

Coyote Creek 

4021900 

Levee 

Landside 

Rodent Control 
Needed(GSC) 

507+62 

513+33 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45547 

11/15/13 

Coyote Creek 

4021900 

Flap Gate 

Miscellaneous(M 
SC) 

461+37 

461+37 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

city of milpitas 
should clear and 

maintain 

function 

45548 

11/15/13 

Coyote Creek 

4021900 

Flap Gate 

Typical(TYP) 

511+07 

511+07 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

clean dirt 
blocking 
pipe,flap gate 
sealinq properly 

45549 

11/15/13 

Coyote Creek 

4021900 

Flap Gate 

Typical(TYP) 

511+07 

511+07 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

clean dirt 
blocking 
pipe,flap gate 
sealinq properly 

45551 

11/15/13 

Coyote Creek 

4021900 

Levee 

Landside 

Miscellaneous(M 
SC) 

509+93 

513+39 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Appears fire 
burned grass 
cover; monitor 
and blanket if 
needed 

45553 

11/15/13 

Coyote Creek 

4021900 

Levee 

Waterside 

Vegetation - 
Woody(VGW) 

526+70 

563+54 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45554 

11/15/13 

Coyote Creek 

4021900 

Levee 

Rodent Control 
Needed(GSC) 

489+97 

504+21 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Both sides high 
activity 

45555 

11/15/13 

Coyote Creek 

4021900 

Levee 

Rodent Control 
Needed(GSC) 

489+97 

504+21 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Both sides high 
activity 

45556 

11/15/13 

Coyote Creek 

4021900 

Levee 

Rodent Control 
Needed(GSC) 

489+97 

504+21 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Both sides high 
activity 

45557 

11/18/13 

Coyote Creek 

4021900 

Levee 

Waterside 

Tree (TRE) 

572+10 

573+83 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Remove row of 
Poplar trees on 
ROW; NOTE STAKES 

IN PHOTO 

45561 

11/18/13 

Coyote Creek 

4021900 

Levee 

Landside 

Rodent Control 
Needed(GSC) 

596+67 

596+67 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

only burrow in 
area - low 
activity 
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Inspection Locations Sheet 

Time Interval 07/01/2013 - 06/30/2014 Reach 0+00 - 728+00 


Santo Clara Voley 
Water District ‘ 


'6 


Photo ID 

Date 

Facility Name 

Facility 

Number 

Facility Type 

Category 

DS 

Station 

US 

Station 

Ratine 

Looking 

U/S 

Jurisdi¬ 

ction 

Cross 

Street 

Inspector 

Photo Description 

45562 

11/18/13 

Coyote Creek 

4021900 

Levee 

Landside 

Violation(VIO) 

531+19 

531+19 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Pioneer trail 
from McCarthy 
farm housing and 
feeding station 
for feral cats 

45563 

11/18/13 

Coyote Creek 

4021900 

Levee 

Landside 

Rodent Control 
Needed(GSC) 

589+99 

589+99 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45565 

11/18/13 

Coyote Creek 

4021900 

Levee 

Waterside 

Rodent Control 
Needed(GSC) 

611+71 

611+71 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45567 

11/18/13 

Coyote Creek 

4021900 

Levee 

Waterside 

Tree(TRE) 

611+44 

648+94 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

617+50 

45568 

11/18/13 

Coyote Creek 

4021900 

Levee 

Waterside 

Tree(TRE) 

611+44 

648+94 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45571 

11/18/13 

Coyote Creek 

4021900 

Levee 

Landside 

Rodent Control 
Needed(GSC) 

617+04 

628+90 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

high activity 20 
holes/100 ft 

45572 

11/18/13 

Coyote Creek 

4021900 

Levee 

Landside 

Rodent Control 
Needed(GSC) 

617+04 

628+90 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

high activity 20 
holes/100 ft 

45573 

11/18/13 

Coyote Creek 

4021900 

Levee 

Landside 

Rodent Control 
Needed(GSC) 

617+04 

628+90 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

high activity 20 
holes/100 ft 

45575 

11/18/13 

Coyote Creek 

4021900 

Levee 

Landside 

Erosion(ERO) 

587+67 

591+66 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45576 

11/18/13 

Coyote Creek 

4021900 

Levee 

Landside 

Rodent Control 
Needed(GSC) 

537+88 

549+68 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Return to high 
activity; est. 

20 holes/100 
feet 

45577 

11/18/13 

Coyote Creek 

4021900 

Levee 

Waterside 

Vegetation - 
Woody(VGW) 

526+70 

563+54 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

535+00 

45578 

11/18/13 

Coyote Creek 

4021900 

Levee 

Waterside 

Vegetation - 
Woody(VGW) 

526+70 

563+54 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

550+00 

45579 

11/18/13 

Coyote Creek 

4021900 

Levee 

Landside 

Rodent Control 
Needed(GSC) 

535+20 

535+60 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 
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Inspection Locations Sheet 

Time Interval 07/01/2013 - 06/30/2014 Reach 0+00 - 728+00 


Santo Clara Voley 
Water District ‘ 


'6 


Photo ID 

Date 

Facility Name 

Facility 

Number 

Facility Type 

Category 

DS 

Station 

US 

Station 

Ratine 

Looking 

U/S 

Jurisdi¬ 

ction 

Cross 

Street 

Inspector 

Photo Description 

45580 

11/19/13 

Coyote Creek 

4021900 

Levee 

Landside 

Rodent Control 
Needed(GSC) 

630+69 

630+89 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45581 

11/19/13 

Coyote Creek 

4021900 

Levee 

Landside 

Erosion(ERO) 

678+66 

678+89 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

fill ruts 

45582 

11/19/13 

Coyote Creek 

4021900 

Levee 

Landside 

Vegetation - 
Woody(VGW) 

652+66 

661+58 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45583 

11/19/13 

Coyote Creek 

4021900 

Levee 

Landside 

Rodent Control 
Needed(GSC) 

629+32 

629+32 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45584 

11/19/13 

Coyote Creek 

4021900 

Levee 

Landside 

Tree( TRE) 

684+29 

687+51 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45585 

11/19/13 

Coyote Creek 

4021900 

Levee 

Landside 

Erosion(ERO) 

654+95 

654+95 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Small rill 

45586 

11/19/13 

Coyote Creek 

4021900 

Access Road- 

Lower 

Overhanging 
Growth(VWG) 

659+63 

691+21 

D 

Left 

Fee/Ease 

ment 


DONALD DURAN 

Levee patrol 
roads are not 
being maintained 
clear 

45587 

11/19/13 

Coyote Creek 

4021900 

Levee 

Landside 

Tree(TRE) 

706+89 

706+89 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Remove tree at 
levee toe (note 
ROW stake) 

45588 

11/19/13 

Coyote Creek 

4021900 

Levee 

Landside 

Violation(VIO) 

638+51 

638+51 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

915 Murphy Ranch 
Milpitas - 
excavating out 
steps for 
pioneer trail; 
at 647+00 also 

45589 

11/19/13 

Coyote Creek 

4021900 

Levee 

Landside 

Violation(VIO) 

638+51 

638+51 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

915 Murphy Ranch 
Milpitas - 
excavating out 
steps for 
pioneer trail; 
at 647+00 also 

45590 

11/19/13 

Coyote Creek 

4021900 

Levee 

Landside 

Tree(TRE) 

677+88 

677+88 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Remove large 
Eucalyptus tree 
at levee toe on 
SCVWD ROW (note 
P.L. stake) 

45591 

11/19/13 

Coyote Creek 

4021900 

Levee 

Landside 

Erosion(ERO) 

649+08 

651+06 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 
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Inspection Locations Sheet 

Time Interval 07/01/2013 - 06/30/2014 Reach 0+00 - 728+00 


Santo Clara Voley 
Water District ‘ 


'6 


Photo ID 

Date 

Facility Name 

Facility 

Number 

Facility Type 

Category 

DS 

Station 

US 

Station 

Ratine 

Looking 

U/S 

Jurisdi¬ 

ction 

Cross 

Street 

Inspector 

Photo Description 

45593 

11/19/13 

Coyote Creek 

4021900 

Levee 

Landside 

Rodent Control 
Needed(GSC) 

633+49 

634+15 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45594 

11/19/13 

Coyote Creek 

4021900 

Levee 

Waterside 

Tree(TRE) 

611+44 

648+94 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

635+00 

45595 

11/19/13 

Coyote Creek 

4021900 

Levee 

Waterside 

Tree(TRE) 

691+44 

718+11 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

45596 

11/19/13 

Coyote Creek 

4021900 

Levee Road 

Erosion(ERO) 

678+38 

678+38 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Fill small hole 

45598 

11/19/13 

Coyote Creek 

4021900 

Levee 

Landside 

Erosion(ERO) 

655+70 

655+70 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Courtesy of 
illegal camper 

45599 

11/19/13 

Coyote Creek 

4021900 

Levee Crown 

Erosion(ERO) 

644+54 

648+58 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Gopher damage - 
Roll with 
sheepsfoot and 
add fill to 
qra.de/ compact 

45600 

11/19/13 

Coyote Creek 

4021900 

Levee 

Waterside 

Erosion(ERO) 

679+09 

679+09 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

46324 

12/24/13 

Coyote Creek 

4021900 

Overflow 

Channel 

Tree(TRE) 

488+08 

488+08 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

46326 

12/24/13 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

495+54 

495+54 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

46327 

12/24/13 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

506+25 

507+79 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

46331 

12/24/13 

Coyote Creek 

4021900 

Miscellaneou 

s 

Miscellaneous(M 
SC) 

525+28 

525+28 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

down power line, 
bird survey area 
getting power? 
homeless may 
have interfeared 

46332 

12/24/13 

Coyote Creek 

4021900 

Earth 

Channel 

Sediment(SED) 

459+69 

464+19 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

46333 

12/24/13 

Coyote Creek 

4021900 

Earth 

Channel 

Sediment(SED) 

459+69 

464+19 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 
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Inspection Locations Sheet 

Time Interval 07/01/2013 - 06/30/2014 Reach 0+00 - 728+00 


Santo Clara Voley 
Water District ‘ 


'6 


Photo ID 

Date 

Facility Name 

Facility 

Number 

Facility Type 

Category 

DS 

Station 

US 

Station 

Ratine 

Looking 

U/S 

Jurisdi¬ 

ction 

Cross 

Street 

Inspector 

Photo Description 

46340 

12/24/13 

Coyote Creek 

4021900 

Access Road- 

Lower 

Overhanging 
Growth(VWG) 

464+43 

473+54 

D 

Left 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

46342 

12/24/13 

Coyote Creek 

4021900 

Overflow 

Channel 

In Stream 
Vegetation(ISV) 

482+41 

482+41 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Overgrowth of 
trees at 

entrance to 
bypass left side 
of photo 

46343 

12/24/13 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

524+04 

524+04 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

46345 

12/24/13 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

465+23 

473+52 

D 

Middle 

Fee 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

46346 

12/24/13 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

509+81 

510+82 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

46347 

12/24/13 

Coyote Creek 

4021900 

Riprap 

Tree(TRE) 

460+80 

461+43 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

46353 

12/26/13 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

566+76 

580+39 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

46354 

12/26/13 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

566+76 

580+39 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

575+50 

46358 

12/26/13 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

539+10 

539+10 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

cut and float 

46361 

12/26/13 

Coyote Creek 

4021900 

Overflow 

Channel 

Trash & 
Debris(TRS) 

563+74 

563+74 

D 

Left 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

46362 

12/26/13 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

535+50 

536+55 

D 

Right 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

46366 

12/26/13 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

529+70 

530+24 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Willow 

encroaching into 
channel 

46367 

12/26/13 

Coyote Creek 

4021900 

Overflow 

Channel 

Tree(TRE) 

565+44 

565+44 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 
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Inspection Locations Sheet 

Time Interval 07/01/2013 - 06/30/2014 Reach 0+00 - 728+00 


Santo Clara Voley 
Water District ‘ 


'6 


Photo ID 

Date 

Facility Name 

Facility 

Number 

Facility Type 
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DS 
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US 

Station 

Ratine 

Looking 

U/S 

Jurisdi¬ 

ction 

Cross 

Street 

Inspector 

Photo Description 

46371 

12/26/13 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

546+36 

548+14 

D 

Right 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

46372 

12/26/13 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

554+01 

556+87 

D 

Left 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

555+00 

46373 

12/26/13 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

554+01 

556+87 

D 

Left 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

555+00 

46374 

12/26/13 

Coyote Creek 

4021900 

Earth 

Channel 

Tree(TRE) 

553+41 

553+41 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

3-12" dbh live 
in center of 

creek 

46377 

12/26/13 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

552+51 

552+51 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

3 - 18" dbh 

46380 

12/26/13 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

532+83 

533+68 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

46381 

12/26/13 

Coyote Creek 

4021900 

Riprap 

Tree(TRE) 

581+45 

581+87 

D 

Right 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Approx 12 trees 
remaining in 
riprap need 
removal 

46382 

12/26/13 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

571+63 

571+63 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

2-12" dbh plus 
large misc woody 
debris 

46385 

12/26/13 

Coyote Creek 

4021900 

Earth 

Channel 

Homeless 
Encampment(HLE) 

574+38 

574+38 

D 

Left 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

46387 

12/26/13 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

573+76 

573+76 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 

DONALD DURAN 

Ask Watershed 

46393 

12/26/13 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

559+62 

562+53 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

46394 

12/26/13 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

542+43 

543+73 

D 

Left 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

46395 

12/26/13 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

542+25 

542+25 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

two large Willow 
trunks growing 
across channel 

46396 

12/26/13 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

570+60 

570+60 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 
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Number 

Facility Type 

Category 

DS 

Station 

US 

Station 

Ratine 

Looking 

U/S 

Jurisdi¬ 

ction 

Cross 

Street 

Inspector 

Photo Description 

46397 

12/26/13 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

531+51 

531+51 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

modify 18" dbh 
blocking creek 

46402 

12/24/13 

Coyote Creek 

4021900 

Overflow 

Channel 

Vegetation - 
Herbaceous(VGH) 

502+44 

513+27 

D 

Left 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

47034 

01/13/14 

Coyote Creek 

4021900 

Earth 

Channel 

Tree(TRE) 

591+50 

599+01 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Remove trees 
near stream gage 

47039 

01/13/14 

Coyote Creek 

4021900 

Outfall 

Erosion(ERO) 

634+08 

634+08 

D 

Left 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

47053 

01/13/14 

Coyote Creek 

4021900 

Earth 

Channel 

Tree(TRE) 

620+29 

620+29 

D 

Left 

Fee/Ease 

ment 


DONALD DURAN 

Multiple trees 
various sizes 
leaning across 
channel. 

Thin/remove 

47058 

01/13/14 

Coyote Creek 

4021900 

Overflow 

Channel 

Tree(TRE) 

605+35 

608+24 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

47061 

01/13/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

608+51 

610+30 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Heavily choked 
section 

47064 

01/13/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

617+37 

619+42 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Dense willow 

47067 

01/13/14 

Coyote Creek 

4021900 

Earth 

Channel 

Tree(TRE) 

614+56 

614+56 

D 

Left 

Fee/Ease 

ment 


DONALD DURAN 

Remove trees 
growing across 
channel 

47068 

01/13/14 

Coyote Creek 

4021900 

Earth 

Channel 

Tree(TRE) 

614+56 

614+56 

D 

Left 

Fee/Ease 

ment 


DONALD DURAN 

Remove trees 
growing across 
channel 

47075 

01/13/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

628+22 

633+93 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

633+00 

47076 

01/13/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

628+22 

633+93 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

633+00 

47080 

01/13/14 

Coyote Creek 

4021900 

Riprap 

Vegetation - 
Woody(VGW) 

609+15 

609+31 

D 

Left 

Fee/Ease 

ment 


DONALD DURAN 

Ivy and woody 
growth needs to 
be removed 
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Inspection Locations Sheet 

Time Interval 07/01/2013 - 06/30/2014 Reach 0+00 - 728+00 


Santo Clara Voley 
Water District ‘ 


'6 


Photo ID 

Date 

Facility Name 

Facility 

Number 

Facility Type 

Category 

DS 

Station 

US 

Station 

Ratine 

Looking 

U/S 

Jurisdi¬ 

ction 

Cross 

Street 

Inspector 

Photo Description 

47082 

01/13/14 

Coyote Creek 

4021900 

Outfall 

Erosion(ERO) 

615+32 

615+32 

D 

Left 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

47104 

01/13/14 

Coyote Creek 

4021900 

Earth 

Channel 

Tree(TRE) 

600+75 

600+75 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Remove down 

Cottonwood 30" 
with live upward 
shoots 

47105 

01/13/14 

Coyote Creek 

4021900 

Earth 

Channel 

Tree(TRE) 

600+75 

600+75 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Remove down 

Cottonwood 30" 
with live upward 
shoots 

47114 

01/13/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

630+52 

630+52 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

42" dbh 

47118 

01/13/14 

Coyote Creek 

4021900 

Concrete 

Lined 

Channel 

Sediment(SED) 

588+63 

591+16 

D 

Middle 

Fee 


DONALD DURAN 

Ask Watershed 

47120 

01/13/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

615+85 

615+85 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

1-24 "dbh 

47124 

01/13/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

591+85 

602+05 

D 

Right 

Fee 


DONALD DURAN 

Ask Watershed 

47129 

01/13/14 

Coyote Creek 

4021900 

Concrete 

Lined 

Channel 

Graffiti 

Removal 
Needed(GRF) 

590+71 

590+71 

D 

Middle 

Fee 


DONALD DURAN 

Ask Watershed 

47899 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

Homeless 
Encampment(HLE) 

701+87 

701+87 

D 

Left 

Fee 


DONALD DURAN 

Ask Watershed 

47901 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

Tree(TRE) 

717+30 

722+01 

D 

Middle 

Fee 


DONALD DURAN 

Ask Watershed 

47902 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

653+90 

653+90 

D 

Middle 

Fee 


DONALD DURAN 

Ask Watershed 

47903 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

Homeless 
Encampment(HLE) 

703+20 

711+34 

D 

Right 

Fee 


DONALD DURAN 

Multiple sites 

47904 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

Homeless 
Encampment(HLE) 

703+20 

711+34 

D 

Right 

Fee 


DONALD DURAN 

Multiple sites 
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Inspection Locations Sheet 

Time Interval 07/01/2013 - 06/30/2014 Reach 0+00 - 728+00 


Santo Clara Voley 
Water District ‘ 


'6 


Photo ID 

Date 

Facility Name 

Facility 

Number 

Facility Type 

Category 

DS 

Station 

US 

Station 

Ratine 

Looking 

U/S 

Jurisdi¬ 

ction 

Cross 

Street 

Inspector 

Photo Description 

47906 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

Homeless 
Encampment(HLE) 

714+04 

714+82 

D 

Left 

Fee 


DONALD DURAN 

Ask Watershed 

47907 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

Homeless 
Encampment(HLE) 

714+04 

714+82 

D 

Left 

Fee 


DONALD DURAN 

Ask Watershed 

47908 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

669+51 

675+50 

D 

Middle 

Fee 


DONALD DURAN 

670+00 

47909 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

669+51 

675+50 

D 

Middle 

Fee 


DONALD DURAN 

670+00 

47910 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

669+51 

675+50 

D 

Middle 

Fee 


DONALD DURAN 

673+00 

47911 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

Homeless 
Encampment(HLE) 

659+18 

659+18 

D 

Right 

Fee 


DONALD DURAN 

Ask Watershed 

47912 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

694+44 

694+44 

D 

Middle 

Fee 


DONALD DURAN 

Ask Watershed 

47913 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

Erosion(ERO) 

650+52 

652+22 

D 

Middle 

Fee 


DONALD DURAN 

Ask Watershed 

47914 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

682+72 

686+16 

D 

Middle 

Fee 


DONALD DURAN 

Ask Watershed 

47915 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

700+15 

700+15 

D 

Middle 

Fee 


DONALD DURAN 

24" dbh 

47916 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

Homeless 
Encampment(HLE) 

695+84 

695+84 

D 

Left 

Fee 


DONALD DURAN 

Ask Watershed 

47917 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

Homeless 
Encampment(HLE) 

711+50 

711+50 

D 

Left 

Fee 


DONALD DURAN 

Ask Watershed 

47918 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

Erosion(ERO) 

656+50 

657+74 

D 

Right 

Fee 


DONALD DURAN 

Ask Watershed 

47919 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

687+72 

687+72 

D 

Middle 

Fee 


DONALD DURAN 

30" dbh 
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Inspection Locations Sheet 

Time Interval 07/01/2013 - 06/30/2014 Reach 0+00 - 728+00 


Santo Clara Voley 
Water District ‘ 


'6 


Photo ID 

Date 

Facility Name 

Facility 

Number 

Facility Type 

Category 

DS 

Station 

US 

Station 

Ratine 

Looking 

U/S 

Jurisdi¬ 

ction 

Cross 

Street 

Inspector 

Photo Description 

47920 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

688+99 

688+99 

D 

Middle 

Fee 


DONALD DURAN 

Ask Watershed 

47921 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

656+27 

658+71 

D 

Middle 

Fee 


DONALD DURAN 

Ask Watershed 

47922 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

Trash & 
Debris(TRS) 

699+06 

699+06 

D 

Middle 

Fee 


DONALD DURAN 

High risk for 
erosion 

47923 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

Homeless 
Encampment(HLE) 

660+73 

660+73 

D 

Right 

Fee 


DONALD DURAN 

Ask Watershed 

47924 

02/19/14 

Coyote Creek 

4021900 

Access Road 

Trash & 
Debris(TRS) 

678+74 

678+74 

D 

Middle 

Fee 


DONALD DURAN 

Ask Watershed 

47925 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

675+15 

675+15 

D 

Middle 

Fee 


DONALD DURAN 

18" dbh 

47926 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

Homeless 
Encampment(HLE) 

644+51 

644+51 

D 

Right 

Fee 


DONALD DURAN 

Ask Watershed 

47927 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

679+07 

679+07 

D 

Middle 

Fee 


DONALD DURAN 

Ask Watershed 

47928 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

670+98 

670+98 

D 

Middle 

Fee 


DONALD DURAN 

2-30" dbh 

47929 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

648+18 

650+05 

D 

Middle 

Fee 


DONALD DURAN 

Ask Watershed 

47930 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

Homeless 
Encampment(HLE) 

679+41 

679+41 

D 

Left 

Fee 


DONALD DURAN 

Ask Watershed 

47932 

02/19/14 

Coyote Creek 

4021900 

Earth 

Channel 

Homeless 
Encampment(HLE) 

657+03 

657+03 

D 

Left 

Fee 


DONALD DURAN 

Ask Watershed 

48084 

03/04/14 

Coyote Creek 

4021900 

Levee 

Waterside 

Tree(TRE) 

725+60 

766+38 

D 

Middle 

Fee 


DONALD DURAN 

Trees inhibiting 
inspection 

48094 

03/04/14 

Coyote Creek 

4021900 

Earth 

Channel 

Trash & 
Debris(TRS) 

724+14 

766+81 

D 

Middle 

Fee 


DONALD DURAN 

Ask Watershed 


Page 14 of 27 






























































Page 24 of 90 


Inspection Locations Sheet 

Time Interval 07/01/2013 - 06/30/2014 Reach 0+00 - 728+00 


Santo Clara Voley 
Water District ‘ 


'6 


Photo ID 

Date 

Facility Name 

Facility 

Number 

Facility Type 

Category 

DS 

Station 

US 

Station 

Ratine 

Looking 

U/S 

Jurisdi¬ 

ction 

Cross 

Street 

Inspector 

Photo Description 

48095 

03/04/14 

Coyote Creek 

4021900 

Earth 

Channel 

Trash & 
Debris(TRS) 

724+14 

766+81 

D 

Middle 

Fee 


DONALD DURAN 

Ask Watershed 

48105 

03/04/14 

Coyote Creek 

4021900 

Earth 

Channel 

Tree(TRE) 

724+13 

766+80 

D 

Middle 

Fee 


DONALD DURAN 

Overgrowth of 
Willow 

48106 

03/04/14 

Coyote Creek 

4021900 

Earth 

Channel 

Tree(TRE) 

724+13 

766+80 

D 

Middle 

Fee 


DONALD DURAN 

Overgrowth of 
Willow 

48135 

03/04/14 

Coyote Creek 

4021900 

Levee Road 

Overhanging 
Growth(VWG) 

727+56 

767+03 

D 

Middle 

Fee 


DONALD DURAN 

Ask Watershed 

48136 

03/04/14 

Coyote Creek 

4021900 

Levee Road 

Overhanging 
Growth(VWG) 

727+56 

767+03 

D 

Middle 

Fee 


DONALD DURAN 

Ask Watershed 

48144 

03/04/14 

Coyote Creek 

4021900 

Levee Road 

Motor 

Grading(MGR) 

725+66 

766+34 

D 

Middle 

Fee 


DONALD DURAN 

Ask Watershed 

48145 

03/04/14 

Coyote Creek 

4021900 

Levee Road 

Motor 

Grading(MGR) 

725+66 

766+34 

D 

Middle 

Fee 


DONALD DURAN 

751+00 

48152 

03/04/14 

Coyote Creek 

4021900 

Earth 

Channel 

Sediment(SED) 

724+12 

766+81 

D 

Middle 

Fee 


DONALD DURAN 

Ask Watershed 

48153 

03/04/14 

Coyote Creek 

4021900 

Earth 

Channel 

Sediment(SED) 

724+12 

766+81 

D 

Middle 

Fee 


DONALD DURAN 

Ask Watershed 

48154 

03/04/14 

Coyote Creek 

4021900 

Earth 

Channel 

Sediment(SED) 

724+12 

766+81 

D 

Middle 

Fee 


DONALD DURAN 

Charcot 

48602 

04/14/14 

Coyote Creek 

4021900 

Earth 

Channel 

Sediment(SED) 

459+69 

464+19 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Ask Watershed 

48603 

04/14/14 

Coyote Creek 

4021900 

Earth 

Channel 

Sediment(SED) 

459+69 

464+19 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Ask Watershed 

48604 

04/14/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

546+36 

548+14 

D 

Right 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Ask Watershed 

48614 

04/14/14 

Coyote Creek 

4021900 

Earth 

Channel 

Tree(TRE) 

548+29 

548+29 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Large downed 
Cottonwood with 
live 12"dbh 
shooting upwards 
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Inspection Locations Sheet 

Time Interval 07/01/2013 - 06/30/2014 Reach 0+00 - 728+00 


Santo Clara Voley 
Water District ‘ 


'6 


Photo ID 

Date 

Facility Name 

Facility 

Number 

Facility Type 

Category 

DS 

Station 

US 

Station 

Ratine 

Looking 

U/S 

Jurisdi¬ 

ction 

Cross 

Street 

Inspector 

Photo Description 














in center creek 

48617 

04/14/14 

Coyote Creek 

4021900 

Earth 

Channel 

Sediment(SED) 

488+18 

490+79 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Ask Watershed 

48620 

04/14/14 

Coyote Creek 

4021900 

Access Road- 

Lower 

Overhanging 
Growth(VWG) 

464+43 

473+54 

D 

Left 

Fee 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Ask Watershed 

48623 

04/14/14 

Coyote Creek 

4021900 

Overflow 

Channel 

Tree(TRE) 

523+53 

523+53 

D 

Right 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Ask Watershed 

48625 

04/14/14 

Coyote Creek 

4021900 

Overflow 

Channel 

Tree(TRE) 

488+08 

488+08 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Remove 4 Willow 

clusters 

48628 

04/14/14 

Coyote Creek 

4021900 

Riprap 

Tree(TRE) 

460+80 

461+43 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Remove tree and 

vines 

48633 

04/14/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

509+81 

510+82 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Ask Watershed 

48634 

04/14/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

495+54 

495+54 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Ask Watershed 

48636 

04/14/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

529+70 

530+24 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Willow mass 
blocking channel 

48637 

04/14/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

539+10 

539+10 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

18" dbh 

48638 

04/14/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

539+44 

539+44 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Ask Watershed 

48639 

04/14/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

532+83 

533+95 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Ask Watershed 

48643 

04/14/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

531+51 

531+51 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Cut upshoots 
blocking creek. 
Biologist 
required to be 
left in place 
but threat to 
adjacent levee 
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Santo Clara Voley 
Water District ‘ 


'6 


Photo ID 

Date 

Facility Name 

Facility 

Number 

Facility Type 

Category 

DS 

Station 

US 

Station 

Ratine 

Looking 

U/S 

Jurisdi¬ 

ction 

Cross 

Street 

Inspector 

Photo Description 

48645 

04/14/14 

Coyote Creek 

4021900 

Overflow 

Channel 

In Stream 
Vegetation(ISV) 

482+41 

482+41 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Trees/veg not 
being maintained 
to promote high 
flow into bypass 

48646 

04/14/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

542+43 

543+73 

D 

Left 

Fee/Ease 

ment 


WILLIE SANCHEZ 

( GUILLERMO 
), DONALD DURAN 

Ask Watershed 

48649 

04/14/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

535+50 

536+55 

D 

Right 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
) , DONALD DURAN 

Ask Watershed 

48650 

04/14/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

506+25 

507+79 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
) , DONALD DURAN 

Ask Watershed 

48651 

04/14/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

506+25 

507+79 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
) , DONALD DURAN 

Ask Watershed 

48708 

04/22/14 

Coyote Creek 

4021900 

Concrete 

Lined 

Channel 

Graffiti 

Removal 
Needed(GRF) 

590+71 

590+71 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 

( GUILLERMO 
), DONALD DURAN 

Gage house and 
wingwall 

48709 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

Tree (TRE) 

600+75 

600+75 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Remove down 30" 
dbh live 

Cottonwood - 
Hiqh concern 

48712 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

629+47 

629+47 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

2-12" dbh 

48714 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

603+25 

604+76 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
) , DONALD DURAN 

Ask Watershed 

48715 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

Tree( TRE ) 

625+15 

627+53 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
) , DONALD DURAN 

Evaluate if 

thinning 

necessary 

48716 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

Tree(TRE ) 

601+35 

601+35 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 

( GUILLERMO 
) , DONALD DURAN 

8" dbh Willow 
causing blockage 
- high concern 

48717 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

Tree ( TRE ) 

601+35 

601+35 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

8" dbh Willow 
causing blockage 
- high concern 

48718 

04/22/14 

Coyote Creek 

4021900 

Concrete 

Lined 

Channel 

Sediment(SED) 

588+63 

591+16 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Ask Watershed 
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Photo Description 

48719 

04/22/14 

Coyote Creek 

4021900 

Riprap 

Tree(TRE) 

580+60 

581+87 

D 

Right 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Approx 12 trees 
in riprap and 
close to bridge 

48720 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

Sediment(SED) 

605+92 

608+27 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Ask Watershed 

48721 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

628+22 

633+93 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Ask Watershed 

48722 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

Tree(TRE) 

553+41 

553+41 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

3-12"dbh live 

trees center of 

creek 

48723 

04/22/14 

Coyote Creek 

4021900 

Levee 

Fence(FEN) 

591+73 

591+75 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Ask Watershed 

48725 

04/22/14 

Coyote Creek 

4021900 

Riprap 

Tree(TRE) 

565+76 

566+67 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Remove about 10 

Multi-trunk 

Willows 

48726 

04/22/14 

Coyote Creek 

4021900 

Riprap 

Vegetation - 
Woody(VGW) 

609+15 

609+31 

D 

Left 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Ivy and woody 
covering riprap 

48727 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

Tree(TRE) 

591+50 

599+01 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

High priority to 
verify roughness 
within 
acceptable 
limits 

48728 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

Tree(TRE) 

591+50 

599+01 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

High priority to 
verify roughness 
within 
acceptable 
limits 

48730 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

617+37 

619+42 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Dense Willow 

48734 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

Tree(TRE) 

620+29 

620+29 

D 

Left 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Mult large trees 

48735 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

552+51 

552+51 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 

( GUILLERMO 
), DONALD DURAN 

3-18" dbh 

48737 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

Tree(TRE) 

614+56 

614+56 

D 

Left 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Ask Watershed 
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48738 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

Tree(TRE) 

614+56 

614+56 

D 

Left 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Ask Watershed 

48739 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

550+29 

550+29 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

24" dbh 

48740 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

550+29 

550+29 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

24" dbh 

48744 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

566+76 

580+39 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Ask Watershed 

48745 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

566+76 

580+39 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Ask Watershed 

48747 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

570+60 

570+60 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

18"dbh 

48749 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

622+71 

622+71 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

15" dbh 

48751 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

Tree(TRE) 

603+13 

603+13 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Live 8" Willow 
collecting 
debris - high 
concern area 

48752 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

620+65 

620+65 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

24" dbh 

48761 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

591+85 

602+05 

D 

Right 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Trim back Willow 
growing across 
channel 

48762 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

591+85 

602+05 

D 

Right 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Trim back Willow 
growing across 

u n 

channel 

collecting 

debris 

48763 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

591+85 

602+05 

D 

Right 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Trim back Willow 
growing across 
channel 

48764 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

559+62 

562+53 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Ask Watershed 
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48765 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

573+76 

573+76 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Ask Watershed 

48766 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

608+51 

611+60 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Heavily choked - 

concern 

48767 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

608+51 

611+60 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Heavily choked - 

concern 

48768 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

608+51 

611+60 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Heavily choked - 

concern 

48769 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

578+82 

578+82 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Cut up branches 
and 1? log 
blocking channel 

48770 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

578+82 

578+82 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Cut up branches 
and 1? log 
blocking channel 

48771 

04/22/14 

Coyote Creek 

4021900 

Overflow 

Channel 

Tree(TRE) 

605+35 

608+24 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Crossover 

48772 

04/22/14 

Coyote Creek 

4021900 

Overflow 

Channel 

Tree(TRE) 

605+35 

608+24 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Crossover 608+00 

- remove all 
Willows in photo 

48773 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

571+63 

571+63 

D 

Middle 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

2-12"dbh plus 
misc T&D 

48775 

04/22/14 

Coyote Creek 

4021900 

Earth 

Channel 

Tree(TRE) 

617+04 

617+04 

D 

Right 

Fee/Ease 

ment 


WILLIE SANCHEZ 
( GUILLERMO 
), DONALD DURAN 

Live Willow 
causing blockage 

48886 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

674+83 

674+83 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

48887 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

Trash & 
Debris(TRS) 

651+67 

651+67 

D 

Middle 

Easement 


RYAN TREGONING, 
DONALD DURAN 

2 shopping carts 

48888 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

669+51 

675+50 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

48889 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

669+51 

675+50 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

675+00 ISV 
holding back 
debris 
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48890 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

Trash & 
Debris(TRS) 

687+38 

687+38 

D 

Left 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

48891 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

Trash & 
Debris(TRS) 

637+93 

637+93 

D 

Left 

Fee 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

48892 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

708+75 

708+75 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

1 tree across 

channel dbh-24" 
additional woody 
debris 50' down 
stream 

48893 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

648+18 

650+22 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

48894 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

643+80 

643+80 

D 

Left 

Fee 


RYAN TREGONING, 
DONALD DURAN 

large down tree 

4 limbs- dbh 18" 
Stump-dbh 60" 

48895 

05/08/14 

Coyote Creek 

4021900 

Revegetation 

Site 

Homeless 
Encampment(HLE) 

677+39 

677+39 

D 

Left 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

48896 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

Trash & 
Debris(TRS) 

714+48 

714+48 

D 

Left 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

abandoned 
homeless camp 

48897 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

630+54 

630+54 

D 

Middle 

Fee 


RYAN TREGONING, 
DONALD DURAN 

multiple trees 
down across 
channel largest 
tree dbh-36" 

48898 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

Homeless 
Encampment(HLE) 

691+05 

691+05 

D 

Left 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

1 small camp 

48899 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

Trash & 
Debris(TRS) 

678+10 

679+41 

D 

Left 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

3 large 

abandoned camps, 

1 additional 
camp documented 
in another 
inspection 

48900 

05/08/14 

Coyote Creek 

4021900 

Revegetation 

Site 

Trash & 
Debris(TRS) 

677+86 

677+86 

D 

Left 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

abandoned 
homeless camp 

48901 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

Tree(TRE) 

661+54 

663+34 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

average dbh- 
18", 3 trees in 
stream 

48902 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

Tree(TRE) 

661+54 

663+34 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

average dbh- 
18", 3 trees in 
stream 663+50 
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small trees <6" 
blockage 

48904 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

Homeless 
Encampment(HLE) 

703+20 

711+34 

D 

Right 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

multiple camps 
in area 707+00 

48905 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

Trash & 
Debris(TRS) 

711+57 

711+57 

D 

Left 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Abandoned 
homeless camp 

48906 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

637+09 

639+26 

D 

Left 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

638+00 

48907 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

Trash & 
Debris(TRS) 

702+05 

702+05 

D 

Left 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

48908 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

Homeless 
Encampment(HLE) 

696+10 

696+10 

D 

Left 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

1 large camp- 
somewhat clean 

48909 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

Erosion(ERO) 

650+52 

652+22 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

48910 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

628+22 

633+93 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

631+00 

48911 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

628+22 

633+93 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

631+00 

48912 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

Trash & 
Debris(TRS) 

679+43 

679+43 

D 

Left 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

48913 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

Trash & 
Debris(TRS) 

679+43 

679+43 

D 

Left 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

48914 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

In Stream 
Vegetation(ISV) 

682+72 

686+16 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

Ask Watershed 

48915 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

Large Woody 
Debris(LWD) 

705+73 

705+73 

D 

Middle 

Fee/Ease 

ment 


RYAN TREGONING, 
DONALD DURAN 

multiple down 
trees within 100 
LF, average dbh- 
12" 

48916 

05/08/14 

Coyote Creek 

4021900 

Earth 

Channel 

Erosion(ERO) 

656+50 

657+74 

D 

Right 

Fee/Ease 

ment 


RYAN TREGONING, 

DONALD DURAN 

Ask Watershed 


Page 22 of 27 



































Page 32 of 90 


Inspection Locations Sheet 

Time Interval 07/01/2013 - 06/30/2014 Reach 0+00 - 728+00 


Santo Clara Voley 
Water District ‘ 


'6 


Photo ID 

Date 

Facility Name 

Facility 

Number 

Facility Type 

Category 

DS 

Station 

US 

Station 

Ratine 

Looking 

U/S 

Jurisdi¬ 

ction 

Cross 

Street 

Inspector 

Photo Description 

48927 

05/20/14 

Coyote Creek 

4021900 

Levee 

Landside 

Miscellaneous(M 
SC) 

490+96 

497+73 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

fill ponding 
area with soil 
fill 

48928 

05/20/14 

Coyote Creek 

4021900 

Levee 

Landside 

Miscellaneous(M 
SC) 

500+18 

519+24 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

fill approx 4 in 
deep from fence 
line to toe to 
prevent ponding 

48932 

05/20/14 

Coyote Creek 

4021900 

Corrugated 
Metal Pipe 

Miscellaneous(M 
SC) 

566+40 

566+40 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Abandon levee 
penetration or 
maintain? 

48934 

05/20/14 

Coyote Creek 

4021900 

Overflow 

Channel 

Vegetation - 
Woody(VGW) 

524+44 

544+68 

D 

Right 

Fee/Ease 

ment 


DONALD DURAN 

brush/trees 
encroaching from 
riparian/reveget 
ation area 

48935 

05/20/14 

Coyote Creek 

4021900 

Access Road- 

Lower 

Overhanging 
Growth(VWG) 

524+54 

542+74 

D 

Right 

Fee/Ease 

ment 


DONALD DURAN 

clear road 18 ft 

from levee toe 

48937 

05/20/14 

Coyote Creek 

4021900 

Access Road 

Motor 

Grading(MGR) 

523+54 

545+72 

D 

Right 

Fee/Ease 

ment 


DONALD DURAN 

Large potholes, 
hazard/poor 
access for 
operations staff 

48938 

05/20/14 

Coyote Creek 

4021900 

Access Road 

Motor 

Grading(MGR) 

523+54 

545+72 

D 

Right 

Fee/Ease 

ment 


DONALD DURAN 

Large potholes, 
hazard/poor 
access for 
operations staff 

48947 

05/20/14 

Coyote Creek 

4021900 

Overflow 

Channel 

Vegetation - 
Herbaceous(VGH) 

520+00 

522+61 

D 

Right 

Fee/Ease 

ment 


DONALD DURAN 

veg encroachment 
per 0&M=100' & 

80' allowable, 
field 

measure=40' at 
narrowest 

48952 

05/20/14 

Coyote Creek 

4021900 

Access Road 

Overhanging 
Growth(VWG) 

570+07 

580+54 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

losing levee 
patrol road 

access 

48955 

05/20/14 

Coyote Creek 

4021900 

Levee Road 

Motor 

Grading(MGR) 

523+71 

582+39 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

potholes and 
poor grade - 
check crown elev 

from field 
survey 

48956 

05/20/14 

Coyote Creek 

4021900 

Levee Road 

Motor 

Grading(MGR) 

523+71 

582+39 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

potholes and 
poor grade - 
check crown elev 

from field 
survey 

48957 

05/20/14 

Coyote Creek 

4021900 

Levee Road 

Motor 

Grading(MGR) 

523+71 

582+39 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

potholes and 
poor grade - 
check crown elev 

from field 
survey 
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Inspection Locations Sheet 

Time Interval 07/01/2013 - 06/30/2014 Reach 0+00 - 728+00 


Santo Clara Voley 
Water District ‘ 


'6 


Photo ID 

Date 

Facility Name 

Facility 

Number 

Facility Type 
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DS 

Station 

US 

Station 

Ratine 

Looking 

U/S 

Jurisdi¬ 

ction 

Cross 

Street 

Inspector 

Photo Description 

48987 

05/28/14 

Coyote Creek 

4021900 

Earth 

Channel 

Homeless 
Encampment(HLE) 

604+76 

604+76 

D 

Right 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

48988 

05/28/14 

Coyote Creek 

4021900 

Levee 

Landside 

Miscellaneous(M 
SC) 

673+66 

698+60 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Needs grass 

cover 

48989 

05/28/14 

Coyote Creek 

4021900 

Concrete 

Lined 

Channel 

Graffiti 

Removal 
Needed(GRF) 

590+71 

590+71 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

48990 

05/28/14 

Coyote Creek 

4021900 

Fence 

Sign Work(SGN) 

591+34 

591+34 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

no tresspassing 
only 

48991 

05/28/14 

Coyote Creek 

4021900 

Levee 

Landside 

Vegetation - 
Woody(VGW) 

671+03 

673+59 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Trim back off 

for levee 
inspections & 
flood fighting 

48992 

05/28/14 

Coyote Creek 

4021900 

Levee 

Landside 

Vegetation - 
Woody(VGW) 

671+03 

673+59 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Trim back off 

for levee 
inspections & 
flood fiqhtinq 

48993 

05/28/14 

Coyote Creek 

4021900 

Access Road- 

Lower 

Overhanging 
Growth(VWG) 

592+33 

603+46 

D 

Right 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

48995 

05/28/14 

Coyote Creek 

4021900 

Levee 

Waterside 

Rodent Control 
Needed(GSC) 

605+08 

615+02 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

since permits & 
trapping were 
put on hold, 
significant 
increase in 
activity. Traps 
are now in place 
but damage is 
evident. 

48996 

05/28/14 

Coyote Creek 

4021900 

Levee Road 

Motor 

Grading(MGR) 

708+93 

709+27 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

48997 

05/28/14 

Coyote Creek 

4021900 

Levee 

Landside 

Rodent Control 
Needed(GSC) 

638+00 

640+76 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Activity 

increased 

GREATLY 

48998 

05/28/14 

Coyote Creek 

4021900 

Levee 

Landside 

Rodent Control 
Needed(GSC) 

668+88 

668+88 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 

48999 

05/28/14 

Coyote Creek 

4021900 

Levee Road 

Motor 

Grading(MGR) 

673+71 

703+10 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Fill rut at 
landside of road 
and grade crown 
properly to 
disseminate 


Page 24 of 27 






























Page 34 of 90 


Inspection Locations Sheet 

Time Interval 07/01/2013 - 06/30/2014 Reach 0+00 - 728+00 


Santo Clara Voley 
Water District ‘ 


'6 


Photo ID 

Date 

Facility Name 

Facility 

Number 

Facility Type 

Category 

DS 

Station 

US 

Station 

Ratine 

Looking 

U/S 
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drainage evenly 

49000 

05/29/14 

Coyote Creek 

4021900 

Levee 

Waterside 

Tree(TRE) 

477+58 

488+61 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

remove trees 

within 15 feet 

of levee toe 

49001 

05/29/14 

Coyote Creek 

4021900 

Levee Road 

Overhanging 
Growth(VWG) 

464+58 

474+03 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Road nearly 
impassable 

49002 

05/29/14 

Coyote Creek 

4021900 

Levee 

Waterside 

Vegetation - 
Woody(VGW) 

526+70 

563+54 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

remove 
trees/veg. 
within 15 ft of 
levee toe, trim 
back vegetation 
interim 526+00 

49003 

05/29/14 

Coyote Creek 

4021900 

Levee 

Waterside 

Vegetation - 
Woody(VGW) 

526+70 

563+54 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

remove 

trees/veg. 
within 15 ft of 
levee toe, trim 
back vegetation 
interim 

49004 

05/29/14 

Coyote Creek 

4021900 

Flap Gate 

Typical(TYP) 

511+07 

511+07 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

clean dirt 
blocking 
pipe,flap gate 
sealing properly 

49005 

05/29/14 

Coyote Creek 

4021900 

Flap Gate 

Typical(TYP) 

511+07 

511+07 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

clean dirt 
blocking 
pipe,flap gate 
sealinq properly 

49009 

05/29/14 

Coyote Creek 

4021900 

Levee 

Landside 

Rodent Control 
Needed(GSC) 

537+88 

549+68 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Return to high 
activity; est. 

20 holes/100 
feet last 
inspection. 
Multiple traps 
observed. 

Situation much 

more controlled 

with return of 
trapping permit 
coveraqe 

49012 

05/29/14 

Coyote Creek 

4021900 

Flap Gate 

Typical(TYP) 

517+98 

517+98 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

clear dirt in 
front of pipe; 
flap gate 
functioning 

49013 

05/29/14 

Coyote Creek 

4021900 

Flap Gate 

Typical(TYP) 

517+98 

517+98 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

clear dirt in 
front of pipe; 
flap gate 
functioning 
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Santo Clara Voley 
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US 
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Jurisdi¬ 
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Cross 
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Photo Description 

49014 

06/02/14 

Coyote Creek 

4021900 

Levee 

Waterside 

Tree(TRE) 

691+44 

718+11 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Hundreds of 

trees with 15 ft 

levee clear zone 

49022 

06/02/14 

Coyote Creek 

4021900 

Levee 

Landside 

Violation(VIO) 

630+91 

630+91 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Development 
created 1 ft 
deep drainage 
swale at levee 
toe by filling 
on their 
property. 

49023 

06/02/14 

Coyote Creek 

4021900 

Levee 

Landside 

Overhanging 
Growth(VWG) 

679+07 

687+43 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Trim back to 
inspect slope 

49024 

06/02/14 

Coyote Creek 

4021900 

Levee 

Landside 

Overhanging 
Growth(VWG) 

679+07 

687+43 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Trim back to 
inspect slope 

49027 

06/02/14 

Coyote Creek 

4021900 

Levee 

Waterside 

Large Woody 
Debris(LWD) 

643+80 

643+80 

D 

Left 

Fee/Ease 

ment 


DONALD DURAN 

Remove large 
downed tree off 
of levee plus 
stump/root ball 
left 

49033 

06/02/14 

Coyote Creek 

4021900 

Access Road- 

Lower 

Overhanging 
Growth(VWG) 

659+63 

691+21 

D 

Left 

Fee/Ease 

ment 


DONALD DURAN 

Levee patrol 
roads have not 

been maintained 
clear, now 
impassable 

668+00 

49034 

06/02/14 

Coyote Creek 

4021900 

Access Road- 

Lower 

Overhanging 
Growth(VWG) 

659+63 

691+21 

D 

Left 

Fee/Ease 

ment 


DONALD DURAN 

Levee patrol 
roads have not 

been maintained 
clear, now 
impassable 

49038 

06/02/14 

Coyote Creek 

4021900 

Levee 

Waterside 

Tree(TRE) 

610+19 

648+94 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Multiple trees 
within 15ft 
clear zone (old 
abuts new levee) 
613+00 

49039 

06/02/14 

Coyote Creek 

4021900 

Levee 

Waterside 

Tree(TRE) 

610+19 

648+94 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Multiple trees 
within 15ft 
clear zone (old 
abuts new levee) 
617+00 

49040 

06/02/14 

Coyote Creek 

4021900 

Levee 

Waterside 

Tree(TRE) 

610+19 

648+94 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Multiple trees 
within 15ft 
clear zone (old 
abuts new levee) 
630+00 
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49044 

06/02/14 

Coyote Creek 

4021900 

Levee 

Landside 

Overhanging 
Growth(VWG) 

695+36 

706+52 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Trim back growth 
past levee toe 

49045 

06/02/14 

Coyote Creek 

4021900 

Levee 

Landside 

Overhanging 
Growth(VWG) 

695+36 

706+52 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Trim back growth 
past levee toe 

49051 

06/02/14 

Coyote Creek 

4021900 

Levee Road 

Overhanging 
Growth(VWG) 

635+55 

637+49 

D 

Middle 

Fee/Ease 

ment 


DONALD DURAN 

Ask Watershed 
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Santa Gara Valley Water District() 


5750 ALMADEN EXPRESSWAY, SAN JOSE, CA 95118-3686 (408)265-2600 


PERMIT 


Facility: Coyote Creek 


Permit No.:13412 


Permittee: Pacific Gas & Electric Company Telephone: (415)314-2818 
Attention : Mr. Steve Willoughby 
6121 Bollinger Canyon Road 
San Ramon, CA 94583 

Re: Culvert Replacement 
at the PG& E Metcalf 
Substation 


File: 32837 

Coyote Creek 
Sly Metcalf road 
Flv Montemv Road 


Purpose of Permit: 

f2l Encroachment 
Construction 
D Temporary 


1. Removal and replacement of a 42" diameter corrugated metal pipe outfall on District property 
along Coyote Creek. 

2. Removal of contaminated soil asnecessary. 

3. Replacement of soil, bedding and aggregate base over outfall pipe. 

4. Replacement of road way and trail pavement. 


Construction Expiration Date: December 31, 2013 _ Encroachment Expiration Date: 


PERMITTEE MUST NOTIFY AND FURNISH SCHEDULE OF WORK TO: 


District's Permit Desk, at (408) 265-2607, extension 2779, do Mr. Arnold Sarmiento at least 2 District business days before 
starting any work under this permit. Failure to notify is cause for revocation of permit and removal of work. This permit 
is subject to the General Conditions listed on page 2 and 3 hereof (and if specified, the Special Conditions listed on page 4). 
Violation of any condition specified in this permit shall be cause for immediate revocation of this permit. This permit is not 
effective unless signed by both the Permit Authority and Permittee. 


Permittee 


I, the Permittee (or agent of the Permittee), read and understand the permit conditions (i.e. General Conditions , and if 
specified, the Special Conditions) contained in this permit and by signing below, I agree to abide by each and every term and 
condition in this permit. If signing as a duly authorized agent of the Permittee, I hereby represent and warrant that I have the 
authority to bind Permittee to all of the terms and conditions specified in this permit. 


Pacific Gas & Electric Company 


Nams-cMpermL 

27 


^ ilti 



\ 


t )(" cn t:e z.. 

Print Namerritle of Signatory 


£/z/& 

Date 


SCVWD 


7 


Sue A Tippets. P.E. 

Engineering Unit Manager( e it Authority) 
Community Projects Review Unit 


tbin 

Effective Date 


cc: A Sarmiento, D. Jacques, D. Duran, S. Yung S. Tippets File 
32837 55914st05-31 

Wt- 1 ml l-'ermit Form 
Template Owner: Sue Tippets 


Page 1 of 5 
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Coyote Creek 


2 


Permit No.: 13412 


GENERAL CONDITIONS 

1. ACCEPTANCE OF CONDITIONS. Permittee's activity or work under this permit constitutes Permittee's acceptance of the general 
and special conditions contained in this permit. 

2. PERMIT RIGHT. District grants to Permittee a revocable, personal, and non-exclusive license to enter upon the right-of-way owned 
by the District that is described in Exhibit A attached hereto ("Permit Area"), for the limited purpose and subject to the terms, 
conditions and restrictions set forth below. 

3. DISTRICT TITLE. The District has title to the Permit Area based upon recorded right-of-way deeds and/or an implied dedication. 
This permit is effective only as to the rights of the District in the Permit Area, and Permittee shall obtain any further permission that is 
necessary to use the Permit Area. This permit does not address any rights in the Permit Area belonging to any other entity or person 
and is subject to all prior unexpired permits, agreements, easements, privileges, or other rights, whether recorded or unrecorded, in 
the Permit Area. Permittee shall make arrangements with holders of such prior rights. Permittee places its encroachment at its own 
risk. 

4. KEEP PERMIT ON THE WORK SITE. Permittee must maintain a copy of this permit and approved plans on the Permit Area at all 
times and it must be shown to any representative of the District or law enforcement officer upon demand. 

5. CONSTRUCTION OF IMPROVEMENTS. All improvements shall conform to recognized standards of construction and constructed 
in accordance with the plans accepted by the District. All the work shall be done subject to the satisfaction of the District's Inspector. 
No change of the project, as outlined in the plans, drawings, or other documentation submitted with Permittee's encroachment 
permit application to the District, will be allowed except upon the District's written permission. 

6. MAINTENANCE. Permittee shall exercise reasonable care to maintain properly any encroachment or improvement placed by ii or its 
agent in the Permit Area and to exercise reasonable care in inspecting for and immediately repairing and making good any damage 
to any portion of the Permit Area as a result of activities performed under this permit, including any and all damage to the Permit 
Area which would not have occurred had such work not been done or such encroachment or improvement not been placed therein. 
The District shall not be held responsible for any damage to any encroachment or improvement installed by Permittee under this 
permit, whether said damage is caused by the District or its agent or otherwise. 

7. CLEAN UP PERMIT AREA. Upon completion of any activity under this permit or the revocation of this permit, the Permit Area shall 
be placed in substantially the same condition as it was immediately prior to the work. If Permittee fails to restore the Permit Area to 
such condition, the District may perform such work or have work performed, and Permittee agrees to reimburse the District for all 
costs of the work so performed. 

8. PERMIT SUBORDINATE TO DISTRICT'S USE OF PERMIT AREA. Whenever the District desires to construct, reconstruct, or do 
maintenance work on the Permit Area, or use the Permit Area for any purpose, the Permittee shall, upon the District's request, 
immediately move, remove, relocate or otherwise change, any improvements, encroachments, work or installation on the Permit 
Area, all at the sole expenses of the Permittee. 

9. TERM. Unless a permit expiration date is expressly specified in this permit, the term of this permit is indefinite and may be revoked 
by the District or abandoned by Permittee at any time. If the District elects to revoke this permit, it will provide Permittee with written 
notice specifying the date this permit is no longer in effect. 

10. PERMITS AND LICENSES FROM OTHER PUBLIC AGENCIES. This permit does not relieve Permittee of the responsibility from 
obtaining all applicable permits, licenses and/or other permissions that must be obtained from other public" agencies and/or 
commissions in order for Permittee to carry its activities within or use the Permit Area. 

11. COMPLIANCE WITH LAWS. Permittee shall, at its expense, conduct and cause to be conducted all activities on the Permit Area in 
a safe and reasonable manner and in compliance with all laws, statutes, ordinances, rules, regulations, policies, orders, and edicts 
(collectively, "Laws") of any governmental or other regulatory entity, including, without limitation : (i) all applicable water quality 
standards adopted by the District, Regional Water Quality Control Board, State Water Resources Control Board, or other 
jurisdictional or properly empowered regulatory agency; (ii) all applicable labor laws; and (iii) all health and safety laws (including 
trench excavation and obtaining as legally required a "Permit to Excavat e" issued by the Division of Occupational Safety and Health 
as required by the California Labor Code). Permittee's failure to adhere to this paragraph shall be a material breach of this permit. 

12. INDEMNITY. Permittee and its successors and assigns shall indemnify, defend, and hold harmless, the District, its directors, 
officers, agents, employees and contractors, and each of them, from and against any and all demands, claims, legal or 
administrative proceedings, losses, costs, penalties, fines, liens, judgments, damages and liabilities of any kind arising in any 
manner out of or relating to any use or activity under this permit, including, but not limited to, the use, construction encroachment or 
maintenances done by Permittee or its agents, employees or contractors on or near the Permit Area. 

13. WAIVER OF CLAIMS. Permittee waives its right to assert any claim or action against the District related to the condition of the 
Permit Area or its use by Permittee. 


WF75109 Permit Form: Rev R4; 03/10/11 
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Coyote Creek 


3 


Permit No.: 13412 


GENERAL CONDITIONS - Continued 


14. NO HAZARDOUS SUBSTANCES. Permittee shall not use, store, transport, or place any hazardous substances (including 
hazardous waste and hazardous materials) on the Permit Area or adjacent to Permit Area . If any spills or discharge of hazardous 
substances are used or produced during the permitted activity, then Permittee must: (i) notify the District and the proper authorities; 

(ii) immediately investigate, remove, and monitor the hazardous substances to the satisfaction of the District and any regulatory 
agency; and (iii) bear any and all costs associated with the remedial activities. The District has the absolute right to immediately 
suspend any operation that does not adhere to these requirements, or is found to be in violation of any Local, State, or Federal 
Environmental Regulations, until the problem is adequately or completely resolved. 

15. INSURANCE. At any time, at the sole discretion of the District, Permittee may be required to obtain insurance (including general 
liability insurance) with a reasonable policy limit as determined by the District, naming Permittee as the insured and the District 
(including its directors, officers, agents, employees and contractors) as an additional insured to cover Permittee's activities and/or 
the encroachments placed in the Permit Area. Permittee's failure to obtain such insurance is a material breach of this permit. 

16. IMPORTED MATERIALS. If Permittee seeks to place or store on the Permit Area any soils that did not originate from such Permit 
Area, then Permittee must submit to the District for its evaluation a fully completed "Import Material Certification Form" requesting 
the District's permission. 

17. CHANGED CONDITIONS. If conditions change or new facts are discovered concerning the effects of the activities and uses 
authorized under this permit, or for other good cause, the District may modify this permit in order to protect life and property. 

18. REPAIR DAMAGE TO PERMIT AREA. Any damage caused to the Permit Area, including (without limitation) damage to structures, 
vegetation, stream bank, fencing, maintenance road surfacing, and pipelines due to the use or activities carried out under this permit 
shall be repaired at the cost of Permittee and to the satisfaction of the District. Should Permittee neglee! to make repairs promptly, 
District may make repairs or have repairs made, and Permittee agrees to reimburse District for all costs of such repairs. District may 
require a security deposit in advance from Permittee to secure the performance of this paragraph . Unexpended portions of any 
deposit shall be refunded to Permitlee within 30 business days of the expiration of this permit. The posting of such a security 
deposit shall not relieve the Permittee from any liability under this permit which exceeds the value of the deposit required 

19. NO REAL PROPERTY INTEREST. Nothing contained in this permit shall be construed as a relinquishment of any rights held by the 
District. It is expressly understood that this permit does not in any way whatsoever grant or convey any easement, fee or other 
interest in the Permit Area to Permittee. 

20. PERMIT NON-TRANSFERABLE . This permit may not be transferred or assigned by Permittee to any party, unless expressly 
specified in the special conditions section of this permit, or agreed to by the District in writing. 
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Coyote Creek 
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Permit No.: 13412 


SPECIAL CONDITIONS 

1. Permittee is responsible for keeping the District informed of the results of the cleanup activities and providing 
documentation of satisfactory completion thereof. 

2. Permittee is responsible for replacing vegetation removed as a part of the permitted work in accordance with the 
District's Water Resource Protection Manual. 

3. Permittee shall remove and dispose of excavated material off District property. 

4. Permittee shall obtain an additional permit for reconstruction of disturbed soil within the creek and for the 
reconstruction of the outfall slope protection. 

5. Permittee's shall, at permittee's own expense, secure and maintain, in full force and effect at all times during its 
activity under this permit, general and automobile liability and workers' compensation insurance in forms, to limits of 
liability, and with a carrier satisfactory to the District, insuring Permittee and the Santa Clara Valley Water District, its 
Directors, officers, agents, employees and volunteers from and against any claim, loss, liability , cost or expense 
arising out of or in any way connected with this permit. A certificate of insurance and separate additional insured 
endorsement shall be delivered to and approved by the District before this permit shall be effective. With respect to 
all coverage noted above, the following additional requirements apply: 

• Permittee's insurance shall be primary with respect to any other insurance which may be carried by 
Santa Clara Valley Water District. 

• The insurance procured by Permittee for the benefit of Santa Clara Valley Water District shall not be 
deemed to release or limit any liability of Permittee. Damages recoverable by Santa Clara Valley Water 
District for any liability of Permittee shall, in any event, not be limited by the amount of the required 
insurance coverage. 

• To the extent permitted by its respective policies of insurance, Permittee hereby waives any right or 
recovery against the Santa Clara Valley Water District for any loss or damage that is covered by any 
insurance policy maintained or required to be maintained with respect to this permit. 
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PERMIT AREA 
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|5750 Almaden Exp ressway|San Jase|CA 951 18[36 14| 


(408) 265 



Our mission is to provide Si licon Valley saf e. clean water for a heahhy life, environment, and economy 


San a Cla,a Valley 
Water Dishic 


File: 32837 

Coyote Creek 


July 11,2013 

Mr. Robert Gray 
Pacific Gas & Electric Company 
3401 Crow Canyon Road 176G 
San Ramon , CA 94583 

i 

Subject: Santa Clara Valley Water District Permit No. 13410 Amendment, 

Field Sampling - Soil Borings 

Dear Mr. Gray: 

The Santa Clara Valley Water District (District) reviewed a request submitted by Ms. Angeline 
Tan (Arcadis US, Inc.) to expand the scope of work to include approximately 20 soil borings at 
the same location of the originally issued District permit. 

2 

The District hereby amends Permit 1341(3 to allow 20 borings up to a maximum depth of 30 feet 
below ground surface to collect soil samples. As a condition of approval , a copy of the final 
report/findings must be submitted prior to District sign off of the permit. All general and special 
conditions contained in Permit 1341 CJ as issued on May 6, 2013 remain in effect. A copy of this 
letter is to be kept with Permit 13410 at the site. 

Please reference District File No. 32837 on future correspondence regarding this project. If you 
have any questions or comments, you can contact Mr. Samuel Yung at (408) 630-3174 or at 
syung@valleywater org. 

Sincerely, 

stltd. 

Engineering Unit Manager 
Community Projects Review Unit 

cc: Ms. Angeline Tan (angel ine.tan@arcadus-us .com) 

A. Sarmiento, S, Tippets , S. Yung, E. Gabrielsen, S. Katric, D. Duran, D. Adams, File 
32837_55972sy07-11 
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5750 Almaden 


San Jose, CA 95 11 


|(408) 265-2600| 


Santa Clara ValleH 
WalerDisIrid 


Expressway, 





Fil e: 32837 


Coyote Creek 


May 1, 2014 


Mr. Robert Gray 

Pacific Gas and Electric Company 
3401 Crow Canyon Road 176G 
San Ramon , CA 94583 

Subject: Santa Clara Valley Water District Permit No. 13410 Extension and Amendment 

Dear Mr. Gray: 

The District hereby amends District Permit No. 13410 to allow for the conversion temporary 
wells TW-01, TW-05, and TW-06 into groundwater monitoring wells with flush mount to finishes. 
Additionally , Permit No 13410 is extended to allow access to wells TW-01, TW-05, and TW-06 
and the interceptor trench. Work shall be performed in accordance with District Well Ordinance 
90-land permittee must obtain well permits for the conversion and destruction of monitoring 
wells from the District's Wells and Water Measurement Unit. The District's property is to be 
restored to its original condition or better, including destruction of the wells and removal of the 
interceptor trench by December 31,2015. 

This letter is to be kept with the original permit. 

All other general and special conditions of Permit No. 13410 , as issued on May 6, 2013, still 
apply. 

If you have any questions, please contact Ms. Kathr in Turner at (408) 630-2586, or me at (408) 
630-2253. Please reference District File No. 32837 on any future correspondence . 


Sincerely, 


P 


Engineering Unit Manager 
Commun ity Projects Review Unit 


cc: 


A. Sarmiento, S. Tippets , M. Duffy, D. Duran, K. Turner, File 


32838 55860kt05-01 


Our mis io n is to provide Silicon Valley sa fe. clean water for o healthy life , environment, a nd economy . 
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Sonto (]oro Vail Water District 5750 ALMADEN EXPRESSWAY SAN JOSE CA 9511S3686 (408) 265-2600 


PERMIT 


Facility: Coyote Creek 


Pennit No.: 13423 

Pennittee: Central Coast Wilds 

Telephone: (831) 750-2365 

File: 32274 

Attention: Ms. Ellen Uhler 

(831) 459-0656 

Coyote Creek 

Attention: Ms. Cindy Hudson 


Along Coyote Crk 

125 Walk Circle 


Btwn Dixon Landing 

Santa Cruz, CA 95060 


Rd & Montague Expy. 



Re: Propagule Collection of 


Woody and 
Herbaceous Riparian 
Species 


Purpose of Permit: 

IZI Encroachment Encroachment onto Santa Clara Valley Water District's (District) right of way for Propagule Collection 
D Construction from Coyote Creek between Dixon Landing Road and Montague Expressway. 

IZI Temporary 


Encroachment Expiration Date: _ March 1, 2 014 

PERMITTEE MUST NOTIFY AND FURNISH SCHEDULE OF WORK TO: 

District's Biologist, Ms. Linda Spahr at (408) 630-2752, at least 2 normal working days before starting any work under this 
permit. Failure to notify is cause for revocation of pennit and removal of work. This permit is subject to the General 
Conditions listed on Pages 2 and 3 hereof (and if specified, the Special Conditions listed on Page 4). Violation of any 
condition specified in this permit shall be cause for immediate revocation of this permit. This permit is not effective unless 
signed by both the Permit Authority and Permittee . 


Pennittee 


I, the Permittee (or agent of the Permittee), read and understand the permit conditions (i.e. General Conditions, and if 
specified, the Special Conditions) contained in this permit and by signing below, I agree to abide by each and every term and 
condition in this permit. If signing as a duly authorized agent of the Permittee, I hereby represeyt^nd^cyr^t Jhat I have the 
authority to bind Permittee to all of the terms and conditions specified in this permit. 

CPRU 


Central Coast Wilds _ 

Name of Permittee 

i aLJ.b 

B. Ik i^ u\t\\ r 

Print Name/Title of Signatory 




NOV 0 4 2013 


Santa Clara Valley 
Water District 


SCVWD 


Cc / _ Ll/JLIiA 

Sue A. Tijopete P.E. / / Effective Date 

Engineering Unit Manager(PennitAuthority) 

Community Projects Review Unit 

cc: L. Spahr, S. Tippets , S. Yung, S. Katric, D. Duran , D. Adams 

32274 13423ss10-30 


WF75109 Pennit Fann 
Template Owner: Sue Tippets 
Effective Date: 03/10/11; Revision: R4 
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Coyote Creek 


4 


Permit No.: 13423 


SPECIAL CONDITIONS 


Permittees ha, II at Permittee's own expense, secure and maintain, in full force and effect at all times during its activity 
under this permit, general and automobile liability and Workers' Compensation insurance forms, to limits of liab ility, 
and with a carrier satisfactory to the District, insuring Permittee and the Santa Clara Valley WaterDs trd it's 
D rectors, officers, agents, employees, and volunteers from and against any claim, loss, liability, cost, or expense 
arising out of or in any way connected with this permit. A certificate of insurance and separate additional insured 
endorsement shall be delivered to and approved by the District before this permit shall be effective. With respect to 
all coverage noted above, the following additional requirements apply: 

1. Permittee's insurance shall be primary with respect to any other insurance which may be carried by Santa 
Clara Valley Water District. 

2. The insurance procured by Permittee for the benefit of Santa Clara Valley Water District shall not be deemed 
to release or limit any liability of Permittee. Damages recoverable by Santa Clara Valley Water District for 
any liability of Permittee shall, in any event, not be limited by the amount of the required insurance coverage. 

3. To the extent permitted by its respective policies of insurance, Permittee hereby waives any right or recovery 
against the Santa Clara Valley Water District for any loss or damage that is covered by any insurance policy 
maintained or required to be maintained with respect to this permit. 

2. The District's right of way will be left in the same or better condition to the satisfaction of the District inspector. 

3. Permittee shall not deposit debris on or within the banks of Coyote Creek or on District right of way. 

4. No vehicle access is allowed during or after storm events when the maintenance road is prone to damage. Before 
entering District maintenance roads , the Permittee shall assess the structural condition of the maintenance roads to 
ascertain whether or not the roadway can support vehicles. Only if is determined that the road material is sound can 
vehicle traffic enter District maintenance roads. 

5. If road damage occurs, the Permittee is required to report the damage to the District within 48 hours of it occurring. 
Permittee will submit a work plan and schedule outlining the repair measures to be installed within one week of 
damaging the road facility. 

6. Permittee, its contractors and agents must provide for their own safety while performing the work under this permit 
including but not limited to traffic control and all other safety requirements in accordance with CAL/OSHA 
regulations . 

7. Permittee must secure all gates as to not allow unauthorized ingress or egress upon District right of way from the 
activities allowed hereunder. 

8. Permittee must contact the District's Biologist, Ms. Linda Spahr, at (408) 630-2752, in advance to schedule a 
mutually agreeable date to accompany the Permittee for the collection trip. 

9. Permittee may contact Ms. Robin Navarrete, Community Projects Review Unit (CPRU) at (408) 630-2589, to obtain 
keys to a locked gate. We will collect a $50.00 fee (refundable) key deposit at the time of key pickup. Unon 
expiration of the permit, the kevs must be returned to CPRU and the fee will be submitted for reimbursement . 

10. Permittee is advised that the District's maintenance road is open to the public as a public trail on the west bank 
between Montague Expressway and Highway 237 and on the east bank between Highway 237 and Dixon Landing 
Roa d. Permittee is responsible for public safety, including necessary trail closures, during exercise of this permit. 

11. The general limits of the collection area for Salix Laevigata and Salix Lasiolepis are Coyote Creek between Dixon 
Landing Road and Montague Expressway. Specifics regarding the areas where plant material may be taken will be 
provided by the District's biologist; donor plants will be identified and instructions regarding amount of material that 
may be tal<en from each collection area will be provided 
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Permit No.: 13423 


GENERAL CONDITIONS ■ Continued 


14. NO HAZARDOUS SUBSTANCES. Permittee shall not use, store, transport, or place any hazardous substances (including 
hazardous waste and hazardous materials) on the Permit Area or adjacent to Permit Area. If any spills or discharge of hazardous 
substances are used or produced during the permitted activity, then Permittee must: (i) notify the District and the proper authorities; 
(ii) immediately investigate, remove , and monitor the hazardous substances to the satisfaction of the District and any regulatory 
agency; and (iii) bear any and all costs associated with the remedial activities. The District has the absolute right to immediately 
suspend any operation that does not adhere to these requirements, or is found to be in violation of any Local, State, or Federal 
Environmental Regulations , until the problem is adequately or completely resolved. 

15. INSURANCE. At any time, at the sole discretion of the District, Permittee may be required to obtain insurance (including general 
liability insurance) with a reasonable policy limit as determined by the District, naming Permittee as the insured and the District 
(including its directors, officers, agents, employees and contractors) as an additional insured to cover Permittee's activities and/or 
the encroachments placed in the Permit Area. Permittee's failure to obtain such insurance is a material breach of this permit. 

16. IMPORTED MATERIALS. If Permittee seeks to place or store on the Permit Area any soils that did not originate from such Permit 
Area, then Permittee must submit to the District for its evaluation a fully completed ''Import Material Certification Form" requesting 
the District's permission. 

17. CHANGED CONDITIONS. If conditions change or new facts are discovered concerning the effects of the activities and uses 
authorized under this permit, or for other good cause, the District may modify this permit in order to protect life and property. 

18. REPAIR DAMAGE TO PERMIT AREA. Any damage caused to the Permit Area, including (without limitation) damage to structures, 
vegetation , stream bank, fencing, maintenance road surfacing, and pipelines due to the use or activities carried out under this permit 
shall be repaired at the cost of Permittee and to the satisfaction of the District. Should Permittee neglect to make repairs promptly, 
District may make repairs or have repairs made, and Permittee agrees to reimburse District for all costs of such repairs. District may 
require a security deposit in advance from Permittee to secure the performance of this paragraph. Unexpended portions of any 
deposit shall be refunded to Permittee within 30 business days of the expiration of this permit. The posting of such a security 
deposit shall not relieve the Permittee from any liability under this permit which exceeds the value of the deposit required. 

19. NO REAL PROPERTY INTEREST. Nothing contained in this permit shall be construed as a relinquishment of any rights held by the 
District. It is expressly understood that this permit does not in any way whatsoever grant or convey any easement, fee or other 
interest in the Permit Area to Permittee. 

20. PERMIT NON-TRANSFERABLE. This permit may not be transferred or assigned by Permittee to any party, unless expressly 
specified in the special conditions section of this permit, or agreed to by the District in writing. 
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Permit No.: 13423 


GENERAL CONDITIONS 

1 ACCEPTANCE OF CONDITIONS. Permittee's activity or work under this permit constitutes Permittee's acceptance of the general 
and special conditions contained in this permit. 

2 PERMIT RIGHT. District grants to Permittee a revocable, personal, and non-exclusivelicense to enter upon the right-of-way owned 
by the District that is described in Exhibit A attached hereto ("Permit Area"), for the limited purpose and subject to the terms, 
conditions and restrictions set forth below. 

3 DISTRICT TITLE. The District has title to the Permit Area based upon recorded right-of-way deeds and/or an implied dedication. 
This permit is effective only as to the rights of the District in the Permit Area , and Permittee shall obtain any further permission that is 
necessary to use the Permit Area. This permit does not address any rights in the Permit Area belonging to any other entity or person 
and is subject to all prior unexpired permits, agreements, easements, privileges , or other rights , whether recorded or unrecorded, in 
the Permit Area. Permittee shall make arrangements with holders of such prior rights. Permittee places its encroachment at its own 
risk. 

4 . KEEP PERMIT ON THE WORK SITE. Permittee must maintain a copy of this permit and approved plans on the Permit Area at all 
times and it must be shown to any representative of the District or law enforcement officer upon demand. 

5 . CONSTRUCTION OF IMPROVEMENTS. All improvements shall conform to recognized standards of construction and constructed 
in accordance with the plans accepted by the District. All the work shalt be done subject to the satisfaction of the District's Inspector. 
No change of the project, as outlined in the plans, drawings, or other documentation submitted with Permittee's encroachment 
permit application to the District, will be allowed except upon the District's written permission. 

6. MAINTENANCE Permittee shall exercise reasonable care to maintain properly any encroachment or improvement placed by it or its 
agent in the Permit Area and to exercise reasonable care in inspecting for and immediately repairing and making good any damage 
to any portion of the Permit Area as a result of activities performed under this permit, including any and all damage to the Permit 
Area which would not have occurred had such work not been done or such encroachment or improvement not been placed therein. 
The District shall not be held responsible for any damage to any encroachment or improvement installed by Permittee under this 
permit, whether said damage is caused by the District or its agent or otherwise. 

7. CLEAN UP PERMIT AREA. Upon completion of any activity under this permit or the revocation of this permit, the Permit Area shall 
be placed in substantially the same condition as it was immediately prior to the work. If Permittee fails to restore the Perm it Area to 
such condition, the District may perform such work or have work performed, and Permittee agrees to reimburse the District for all 
costs of the work so performed. 

8. PERMIT SUBORDINATE TO DISTRICT'S USE OF PERMIT AREA. Whenever the District desires to construct, reconstruct, or do 
maintenance work on the Permit Area, or use the Permit Area for any purpose, the Permittee shall, upon the District's request,' 
immediately move, removq relocate or otherwise change, any improvements, encroachments work or installation on the Permrt 
Area, all at the sole expenses of the Permittee. 

9. TERM. Unless a permit expiration date is expressly specified in this permit, the term of this permit is indefinite and may be revoked 
by the District or abandoned by Permittee at any time. If the District elects to revoke this permit, it will provide Permittee with written 
notice specifying the date this permit is no longer in effect. 

10. PERMITS AND LICENSES FROM OTHER PUBLIC AGENCIES. This permit does not relieve Permittee of the responsibility from 
obtaining all applicable permits, licenses and/or other permissions that must be obtained from other public agencies and/or 
commissions in order for Permittee to carry its activities within or use the Permit Area. 

11. COMPLIANCE WITH LAWS. Permittee shall, at its expense, conduct and cause to be conducted all activities on the Permit Area in 
a safe and reasonable manner and in compliance with all laws, statutes, ordinances, rules, regulations, policies, orders, and edicts 
(collectively, "Laws") of any governmental or other regulatory entity, including , without limitation: (i) alt applicable water quality 
standards adopted by the District, Regional Water Quality Control Board, State Water Resources Control Board, or other 
jurisdictional or properly empowered regulatory agency; (ii) all applicable labor laws; and (iii) all health and safety laws (including 
trench excavation and obtaining as legally required a "Permit to Excavate " issued by the Division of Occupational Safety and Health 
as required by the California Labor Code). Permittee's failure to adhere to this paragraph shall be a material breach of this permrt. 

12. INDEMNI TY. Permittee and its successors and assigns shall indemnify, defend, and hold harmless, the District, its directors, 
officers, agents, employees and contractors, and each of them, from and against any and all demands, claims, legal or 
administrative proceedings, losses, costs, penalties, fines, liens, judgments, damages and liabilities of any kind arising in any 
manner out of or relating to any use or activity under this permit, including, but not limited to, the use, construction encroachment or 
maintenances done by Permittee or its agents, employees or contractors on or near the Permit Area. 

13. WAIVER OF CLAIMS. Permittee waives its right to assert any claim or action against the District related to the condition of the 
Permit Area or its use by Permittee. 
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EXHIBIT A 
PERMIT AREA 



WF75109 Permit Fann; Rev R4; 03/10/11 


Page 49 of 90 


Page 5 of 5 





Page 50 of 90 



Appendix 4 

Cost FY 2014 
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DETAIL COST EXPENDITURES COYOTE CREEK PROJECT 
July 1,2013 to June 30, 2014 


Location / Job Desctiption 

Labor Costs 

Material Costs 

Equipment 

Costs 

Totals 

Maintenance 





COYOTE CRK @ DIXON LANDING TO MONTAGUE - DRAIN STRUCTURE 

$4,422.67 

$0.00 

$0.00 

$4,422.67 

COYOTE CRK - D/S MONTAGUE TO MCCARTHY (USACE REACHES) - MODI 

$5,988.36 

$0.00 

$427.50 

$6,415.86 

COYOTE CRK - D/S MONTAGUE TO DIXION LANDING - TRASH REMOVAL 

$1,415.59 

$0.00 

$802.25 

$2,217.84 

COYOTE CREEK - TRASH BETWEEN MONTAGUE AND TASMAN 

$1,687.40 

$0.00 

$0.00 

$1,687.40 

COYOTE CRK - MCCARTHY BLVD - DIXON LANDING - FENCE REAPIR 

$453.32 

$0.00 

$47.06 

$500.38 

COYOTE CRK - D/S MONTAGUE - SIGN INSTALLATION 

$9,666.14 

$0.00 

$816.50 

$10,482.64 

COYOTE CREEK- U/S HWY 237- REMOVE TREES 

$4,000.77 

$0.00 

$213.75 

$4,214.52 

COYOTE CRK - U/S 237 - LEVEE REPAIR 

$207,605.48 

$151,253.84 

$260,351.28 

$619,210.60 

COYOTE CREEK- SF BAY TO MONTAGUE- GRAFFITI 

$1,105.65 

$0.00 

$0.00 

$1,105.65 

COYOTE CREEK D/S HWY 237 REMOVE T&D 

890.88 

0 

33 

923.88 

COYOTE CREEK U/S E/B MONTAGUE EXPWY TREE DOWN 

2163.55 

72.78 

471.25 

2707.58 

COYOTE WETLANDS REPLACE 2 SIGNS 

575.73 

0 

0 

575.73 

COYOTE CREEK U/S HWY 237 COVER GRAFFITI 

686.16 

0 

80 

766.16 

SUB-TOTAL 

$240,661.70 

$151,326.62 

$263,242.59 

$655,230.91 

Inspections 





CREEK INSPECTION - COYOTE CRK - SF BAY THRU LEVEE AREA 

9068.87 

0 

0 

9068.87 

CREEK INSPECTION - COYOTE CRK - SF BAY TO MONTAGUE 

4445.46 

0 

0 

4445.46 

SUB-TOTAL 

$13,514.33 

$0.00 

$0.00 

$13,514.33 

Rodent Control Subtotal 

Work done by contract 

$42,656.00 


Flood Fighting Subtotal 

$0.00 

$0.00 

$0.00 

$0.00 


$254,176.03 

$151,326.62 

$263,242.59 

$711,401.24 


Grand Totals 
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Photos of Areas 
of 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 



Inspector RYAN TREGONING, DONALD DURAN 

Facility Name Coyote Creek Facility Number 4021 

Maximo Facility Number 4021900 
Maximo Workorder 

Purposelnspection Facility Type Levee Landside 


Photo Id 41153 

Date Taken 03-JAN-13 

Ds Station 708+88 
Us Station 712+86 
Jurisdiction Fee/Easement 
Category Violation(VIO) 


Street Address 


Cross Street Cit V Name 

AP N 


Direction Upstream Looking U/S Middle Rating D(Requires Corrective Action) 

Photo Descr APN 097-15-034 - Toe of levee has been damaged/removed by adjacent discing Qty Units 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 



Inspector RYAN TREGONING, DONALD DURAN 

Facility Name Coyote Creek Facility Number 4021 

Maximo Facility Number 4021900 
Maximo Workorder 

Purposelnspection Facility Type Levee Landside 


Photo Id 41113 

Date Taken 02-JAN-13 

Ds Station 707+95 
Us Station 707+95 
Jurisdiction Fee 

Category Violation(VIO) 


Street Address 


Cross Street Cit V Name 

AP N 


Direction Downstream Looking U/S Middle Rating D(Requires Corrective Action) 

Photo Descr Violation already entered into access valley water 1851 Me Carthy Blvd Qty Units 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 



Inspector RYAN TREGONING, DONALD DURAN 

Facility Name Coyote Creek Facility Number 4021 

Maximo Facility Number 4021900 
Maximo Workorder 

Purposelnspection Facility Type Levee Landside 


Photo Id 41152 

Date Taken 03-JAN-13 

Ds Station 682+42 
Us Station 682+42 
Jurisdiction Fee/Easement 
Category Erosion(ERO) 


Street Address 


Cross Street Cit V Name 

AP N 


Direction Upstream Looking U/S Right 

Photo Descr Fill hole 


Rating D(Requires Corrective Action) 

Qty 5 Units LF 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 



Inspector RYAN TREGONING, DONALD DURAN 

Facility Name Coyote Creek Facility Number 4021 

Maximo Facility Number 4021900 
Maximo Workorder 

Purposelnspection Facility Type Levee Landside 


Photo Id 41107 

Date Taken 02-JAN-13 

Ds Station 649+08 
Us Station 651+06 
Jurisdiction Fee 

Category Erosion(ERO) 


Street Address 


Cross Street Cit V Name 

AP N 


Direction Upstream Looking U/S Left Rating D(Requires Corrective Action) 

Photo Descr Ask Watershed Qty 150 Units LF 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 



Inspector DONALD DURAN 

Facility Name Coyote Creek Facility Number 4021 

Maximo Facility Number 4021900 
Maximo Workorder 

Purposelnspection Facility Type Levee Road 


Photo Id 41005 

Date Taken 18-DEC-12 

Ds Station 538+91 
Us Station 582+39 
Jurisdiction Fee/Easement 
Category Motor Grading(MGR) 


Street Address 


Cross Street Cit V Name 

AP N 


Direction Upstream Looking U/S Middle Rating D(Requires Corrective Action) 

Photo Descr potholes and poor grade - check elevations with LMSU or field survey Qty 4720 Units LF 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 



Inspector RYAN TREGONING, DONALD DURAN 

Facility Name Coyote Creek Facility Number 4021 

Maximo Facility Number 4021900 
Maximo Workorder 

Purposelnspection Facility Type Levee Waterside 


Photo Id 41110 

Date Taken 02-JAN-13 

Ds Station 611+44 
Us Station 648+94 
Jurisdiction Fee/Easement 
Category Tree(TRE) 


Street Address 


Cross Street Cit V Name 

AP N 


Direction Downstream Looking U/S Middle Rating D(Requires Corrective Action) 

Photo Descr Multiple trees within 15ft zone 630+00 Qty Units 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 




Inspector DONALD DURAN 


Photo Id ■ 45562 ■ 

Facility Name Coyote Creek 

Facility Number 4021 

Date Taken 18-NOV-13 


Maximo Facility Number 4021900 
Maximo Workorder 


Purposelnspection 


Facility Type Levee Landside 


Ds Station 531 + 19 
Us Station 531 + 19 
Jurisdiction Fee/Easement 
Category Violation(VIO) 


Street Address 


Cross Street 


City Name 
AP N 


Direction Downstream Looking U/S Middle Rating D(Requires Corrective Action) 

Photo Descr Pioneer trail from McCarthy farm housing and feeding station for feral cats Qty Units 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 




Inspector DONALD DURAN 


Photo Id ■ 43159 

Facility Name Coyote Creek 

Facility Number 4021 

Date Taken 29-APR-13 

Maximo Facility Number 4021900 

Maximo Workorder 

Ds Station 537+99 

Us Station 537+99 



Jurisdiction Fee/Easement 

Purposelnspection 

Facility Type Flap Gate 

Category Typical(TYP) 

Street Address 

Cross Street 

City Name 


AP N 

Direction Upstream Looking U/S Middle Rating B(Good) 

Photo Descr Ask Watershed Qty Units 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 




Inspector DONALD DURAN 


Photo Id ■ 42030 

Facility Name Coyote Bypass 

Facility Number 4090 

Date Taken 05-MAR-13 

Maximo Facility Number 4090900 

Maximo Workorder 

Ds Station 94+31 

Us Station 94+31 



Jurisdiction Easement 

Purposelnspection 

Facility Type Corrugated Metal Pipe 

Category Miscellaneous(MSC) 

Street Address 

Cross Street 

City Name 


AP N 

Direction Downstream Looking U/S Left Rating D(Requires Corrective Action) 

Photo Descr Culvert and flapgate need replacement or abandonment Qty Units 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 




Inspector DONALD DURAN 


Photo Id ■ 48984 

Facility Name Coyote Bypass 

Facility Number 4090 

Date Taken 14-MAY-14 

Maximo Facility Number 4090900 

Maximo Workorder 

Purposelnspection Facility Type Levee Waterside 

Ds Station 85+92 

Us Station 137+00 

Jurisdiction Fee/Easement 

Category Vegetation - 

Herbaceous(VGH) 

Street Address 

Cross Street 

City Name 


AP N 

Direction Downstream Looking U/S Right Rating D(Requires Corrective Action) 

Photo Descr Ask Watershed Qty Units 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 


6 




Inspector DONALD DURAN 


Photo Id ■ 45515 ■ 

Facility Name Coyote Creek 

Facility Number 4021 

Date Taken 14-NOV-13 


Maximo Facility Number 4021900 
Maximo Workorder 


Purposelnspection 


Facility Type Levee Landside 


Ds Station 659+84 
Us Station 659+91 
Jurisdiction Fee/Easement 
Category Erosion(ERO) 


Street Address 

Direction Upstream Looking U/S Middle 

Photo Descr Fill large hole 


Cross Street 


City Name 
AP N 


Rating D(Requires Corrective Action) 

Qty 5 


Units LF 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 


6 




Inspector DONALD DURAN 


Photo Id ■ 45521 ■ 

Facility Name Coyote Creek 

Facility Number 4021 

Date Taken 14-NOV-13 


Maximo Facility Number 4021900 
Maximo Workorder 


Purposelnspection 


Facility Type Levee Landside 


Ds Station 639+60 
Us Station 639+66 
Jurisdiction Fee/Easement 
Category Erosion(ERO) 


Street Address 

Direction Across 
Photo Descr repair gully 


Cross Street 


City Name 
AP N 


Looking U/S Middle 


Rating D(Requires Corrective Action) 

Qty 10 Units LF 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 




Inspector DONALD DURAN 


Photo Id ■ 45525 

Facility Name Coyote Creek 

Facility Number 4021 

Date Taken 14-NOV-13 

Maximo Facility Number 4021900 

Maximo Workorder 

Ds Station 687+41 

Us Station 688+65 



Jurisdiction Fee/Easement 

Purposelnspection 

Facility Type Levee Landside 

Category Erosion(ERO) 

Street Address 

Cross Street 

City Name 


AP N 

Direction Downstream Looking U/S Middle Rating D(Requires Corrective Action) 

Photo Descr Repair reels after MGR Qty Units 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 


6 




Inspector DONALD DURAN 


Photo Id ■ 45531 ■ 

Facility Name Coyote Creek 

Facility Number 4021 

Date Taken 14-NOV-13 


Maximo Facility Number 4021900 
Maximo Workorder 


Purposelnspection 


Facility Type Levee Landside 


Ds Station 667+43 
Us Station 667+52 
Jurisdiction Fee/Easement 
Category Erosion(ERO) 


Street Address 

Direction Across Looking U/S Middle 

Photo Descr Backfill & compact 


Cross Street 


City Name 
AP N 


Rating D(Requires Corrective Action) 

Qty 10 Units LF 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 


2013/11/14 H 


U:121' !>!>’ 18.50" 
M:037 



Inspector DONALD DURAN 


Photo Id ■ 45533 

Facility Name Coyote Creek 

Facility Number 4021 

Date Taken 14-NOV-13 

Maximo Facility Number 4021900 

Maximo Workorder 

Ds Station 682+42 

Us Station 682+42 



Jurisdiction Fee/Easement 

Purposelnspection 

Facility Type Levee Landside 

Category Erosion(ERO) 

Street Address 

Cross Street 

City Name 


AP N 

Direction Downstream Looking U/S Middle Rating D(Requires Corrective Action) 

Photo Descr Multiple holes in section along MGR condition Qty 20 Units LF 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 




Inspector DONALD DURAN 


Photo Id ■ 45598 

Facility Name Coyote Creek 

Facility Number 4021 

Date Taken 19-NOV-13 

Maximo Facility Number 4021900 

Maximo Workorder 

Ds Station 655+70 

Us Station 655+70 



Jurisdiction Fee/Easement 

Purposelnspection 

Facility Type Levee Landside 

Category Erosion(ERO) 

Street Address 

Cross Street 

City Name 


AP N 

Direction Upstream Looking U/S Middle Rating D(Requires Corrective Action) 

Photo Descr Courtesy of illegal camper Qty 5 Units LF 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 




Inspector DONALD DURAN 


Photo Id ■ 45431 

Facility Name Coyote Creek 

Facility Number 4021 

Date Taken 13-NOV-13 

Maximo Facility Number 4021900 

Maximo Workorder 

Purposelnspection Facility Type Levee Waterside 

Ds Station 605+08 

Us Station 615+02 

Jurisdiction Fee/Easement 

Category Rodent Control 

Needed(GSC) 

Street Address 

Cross Street 

City Name 


AP N 

Direction Upstream Looking U/S Middle Rating D(Requires Corrective Action) 

Photo Descr since permits & trapping were put on hold, significant increase in activity Qty Units 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 




Inspector DONALD DURAN 


Photo Id ■ 45432 

Facility Name Coyote Creek 

Facility Number 4021 

Date Taken 13-NOV-13 

Maximo Facility Number 4021900 

Maximo Workorder 

Purposelnspection Facility Type Levee Waterside 

Ds Station 605+08 

Us Station 615+02 

Jurisdiction Fee/Easement 

Category Rodent Control 

Needed(GSC) 

Street Address 

Cross Street 

City Name 


AP N 

Direction Across Looking U/S Middle Rating D(Requires Corrective Action) 

Photo Descr since permits & trapping were put on hold, significant increase in activity Qty Units 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 





Inspector DONALD DURAN 


Photo Id 45440 

Facility Name Coyote Creek 

Facility Number 4021 

Date Taken 13-NOV-13 

Maximo Facility Number 4021900 

Maximo Workorder 

Purposelnspection Facility Type Levee 

Ds Station 604+98 

Us Station 604+98 

Jurisdiction Fee/Easement 

Category Rodent Control 

Needed(GSC) 

Street Address 

Cross Street 

City Name 


AP N 

Direction Across Looking U/S Middle Rating D(Requires Corrective Action) 

Photo Descr Ask Watershed Qty Units 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 




Inspector DONALD DURAN 


Photo Id ■ 45526 

Facility Name Coyote Creek 

Facility Number 4021 

Date Taken 14-NOV-13 

Maximo Facility Number 4021900 

Maximo Workorder 

Purposelnspection Facility Type Levee Landside 

Ds Station 672+60 

Us Station 673+04 

Jurisdiction Fee/Easement 

Category Rodent Control 

Needed(GSC) 

Street Address 

Cross Street 

City Name 


AP N 

Direction Downstream Looking U/S Middle Rating D(Requires Corrective Action) 

Photo Descr Ask Watershed Qty Units 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 




Inspector DONALD DURAN 


Photo Id ■ 45572 

Facility Name Coyote Creek 

Facility Number 4021 

Date Taken 18-NOV-13 

Maximo Facility Number 4021900 

Maximo Workorder 

Purposelnspection Facility Type Levee Landside 

Ds Station 617+04 

Us Station 628+90 

Jurisdiction Fee/Easement 

Category Rodent Control 

Needed(GSC) 

Street Address 

Cross Street 

City Name 


AP N 

Direction Upstream Looking U/S Middle Rating D(Requires Corrective Action) 

Photo Descr high activity 20 holes/100 ft Qty Units 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 




Inspector DONALD DURAN 


Photo Id ■ 45576 

Facility Name Coyote Creek 

Facility Number 4021 

Date Taken 18-NOV-13 

Maximo Facility Number 4021900 

Maximo Workorder 

Purposelnspection Facility Type Levee Landside 

Ds Station 537+88 

Us Station 549+68 

Jurisdiction Fee/Easement 

Category Rodent Control 

Needed(GSC) 

Street Address 

Cross Street 

City Name 


AP N 

Direction Across Looking U/S Middle Rating D(Requires Corrective Action) 

Photo Descr Return to high activity; est. 20 holes/100 feet Qty Units 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 




Inspector DONALD DURAN 


Photo Id ■ 45343 

Facility Name Coyote Creek 

Facility Number 4021 

Date Taken 07-NOV-13 

Maximo Facility Number 4021900 

Maximo Workorder 

Ds Station 538+91 

Us Station 582+39 



Jurisdiction Easement 

Purposelnspection 

Facility Type Levee Road 

Category Motor Grading(MGR) 

Street Address 

Cross Street 

City Name 


AP N 

Direction Downstream Looking U/S Middle Rating D(Requires Corrective Action) 

Photo Descr potholes and poor grade - check crown elev from field survey Qty 4800 Units LF 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 




' . - 

. ••••£•*■.> r?-. 



Inspector DONALD DURAN 


Photo Id 

■ 48955 ■ 

Facility Name Coyote Creek 

Facility Number 4021 

Date Taken 

20-MAY-14 


Maximo Facility Number 4021900 
Maximo Workorder 


Purposelnspection 


Facility Type Levee Road 


Ds Station 523+71 
Us Station 582+39 
Jurisdiction Fee/Easement 
Category Motor Grading(MGR) 


Street Address 


City Name 
AP N 


Cross Street 

Direction Upstream Looking U/S Middle Rating D(Requires Corrective Action) 

Photo Descr potholes and poor grade - check crown elev from field survey Qty 5620 Units LF 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 




Inspector DONALD DURAN 


Photo Id 

■ 48956 ■ 

Facility Name Coyote Creek 

Facility Number 4021 

Date Taken 

20-MAY-14 


Maximo Facility Number 4021900 
Maximo Workorder 


Ds Station 523+71 
Us Station 582+39 


Jurisdiction Fee/Easement 


Purpose Inspection 


Facility Type Levee Road Category Motor Grading(MGR) 


Street Address Cross Street Cit y Name 

AP N 

Direction Downstream Looking U/S Middle Rating D(Requires Corrective Action) 

Photo Descr potholes and poor grade - check crown elev from field survey Qty 5620 Units LF 


Page 78 of 90 










Watershed Operations - Photo Library 


Santa Clara Valley Water District 



Inspector RYAN TREGONING, DONALD DURAN 

Facility Name Coyote Creek Facility Number 4021 

Maximo Facility Number 4021900 
Maximo Workorder 

Purposelnspection Facility Type Earth Channel 


Photo Id 46343 

Date Taken 24-DEC-13 

Ds Station 524+04 

Us Station 524+04 

Jurisdiction Fee/Easement 

Category Large Woody 
Debris(LWD) 


Street Address Cross Street Cit y Name 

AP N 

Direction Downstream Looking U/S Middle Rating D(Requires Corrective Action) 

Photo Descr Ask Watershed Qty 30 Units CY 


Page 79 of 90 










Watershed Operations - Photo Library 


Santa Clara Valley Water District 



Facility Name Coyote Creek Facility Number 4021 Date Taken 26-DEC-13 


Maximo Facility Number 4021900 
Maximo Workorder 


Purpose Inspection 


Facility Type Earth Channel 


Ds Station 571+63 

Us Station 571+63 

Jurisdiction Fee/Easement 

Category Large Woody 
Debris(LWD) 


Street Address Cross Street Cit y Name 

AP N 

Direction Downstream Looking U/S Middle Rating D(Requires Corrective Action) 

Photo Descr 2-12" dbh plus large misc woody debris Qty 20 Units CY 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 




Inspector DONALD DURAN 


Photo Id ■ 47114 

Facility Name Coyote Creek 

Facility Number 4021 

Date Taken 13-JAN-14 

Maximo Facility Number 4021900 

Maximo Workorder 

Purposelnspection Facility Type Earth Channel 

Ds Station 630+52 

Us Station 630+52 

Jurisdiction Fee/Easement 

Category Large Woody 

Debris(LWD) 

Street Address 

Cross Street 

City Name 


AP N 

Direction Upstream Looking U/S Middle Rating D(Requires Corrective Action) 


Photo Descr 42" dbh 


Qty 50 Units CY 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 




Inspector DONALD DURAN 


Photo Id ■ 47912 

Facility Name Coyote Creek 

Facility Number 4021 

Date Taken 19-FEB-14 

Maximo Facility Number 4021900 

Maximo Workorder 

Purposelnspection Facility Type Earth Channel 

Ds Station 694+44 

Us Station 694+44 

Jurisdiction Fee 

Category Large Woody 

Debris(LWD) 

Street Address 

Cross Street 

City Name 


AP N 

Direction Downstream Looking U/S Middle Rating D(Requires Corrective Action) 

Photo Descr Ask Watershed Qty 20 Units CY 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 



Inspector DONALD DURAN 

Facility Name Coyote Creek Facility Number 4021 

Maximo Facility Number 4021900 
Maximo Workorder 

Purposelnspection Facility Type Earth Channel 


Photo Id 47925 

Date Taken 19-FEB-14 

Ds Station 675+15 

Us Station 675+15 

Jurisdiction Fee 

Category Large Woody 
Debris(LWD) 


Street Address 


Cross Street Cit V Name 

AP N 


Direction Upstream Looking U/S Middle Rating D(Requires Corrective Action) 


Photo Descr 18"dbh 


Qty 20 Units CY 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 






Inspector DONALD DURAN 


Photo Id ■ 47927 

Facility Name Coyote Creek 

Facility Number 4021 

Date Taken 19-FEB-14 

Maximo Facility Number 4021900 

Maximo Workorder 

Purposelnspection Facility Type Earth Channel 

Ds Station 679+07 

Us Station 679+07 

Jurisdiction Fee 

Category Large Woody 

Debris(LWD) 

Street Address 

Cross Street 

City Name 


AP N 

Direction Upstream Looking U/S Middle Rating D(Requires Corrective Action) 

Photo Descr Ask Watershed Qty 20 Units CY 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 




Inspector DONALD DURAN 


Photo Id ■ 47928 

Facility Name Coyote Creek 

Facility Number 4021 

Date Taken 19-FEB-14 

Maximo Facility Number 4021900 

Maximo Workorder 

Purposelnspection Facility Type Earth Channel 

Ds Station 670+98 

Us Station 670+98 

Jurisdiction Fee 

Category Large Woody 

Debris(LWD) 

Street Address 

Cross Street 

City Name 


AP N 

Direction Across Looking U/S Middle Rating D(Requires Corrective Action) 

Photo Descr 2-30" dbh Qty 20 Units CY 


Page 85 of 90 










Watershed Operations - Photo Library 


Santa Clara Valley Water District 



Inspector WILLIE SANCHEZ ( GUILLERMO ), DONALD DURAN 

Facility Name Coyote Creek Facility Number 4021 

Maximo Facility Number 4021900 
Maximo Workorder 

Purposelnspection Facility Type Earth Channel 


Photo Id 48712 

Date Taken 22-APR-14 

Ds Station 629+47 

Us Station 629+47 

Jurisdiction Fee/Easement 

Category Large Woody 
Debris(LWD) 


Street Address 

Direction Upstream 
Photo Descr 2-12" dbh 


Cross Street Cit V Name 

AP N 

Looking U/S Middle Rating D(Requires Corrective Action) 

Qty 20 Units CY 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 



Inspector WILLIE SANCHEZ ( GUILLERMO ), DONALD DURAN 

Facility Name Coyote Creek Facility Number 4021 

Maximo Facility Number 4021900 
Maximo Workorder 

Purposelnspection Facility Type Earth Channel 


Photo Id 48735 

Date Taken 22-APR-14 

Ds Station 552+51 

Us Station 552+51 

Jurisdiction Fee/Easement 

Category Large Woody 
Debris(LWD) 


Street Address Cross Street Cit y Name 

AP N 

Direction Downstream Looking U/S Middle Rating D(Requires Corrective Action) 

Photo Descr 3-18" dbh Qty 20 Units CY 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 



Inspector WILLIE SANCHEZ ( GUILLERMO ), DONALD DURAN 

Facility Name Coyote Creek Facility Number 4021 

Maximo Facility Number 4021900 
Maximo Workorder 

Purposelnspection Facility Type Earth Channel 


Photo Id 48739 

Date Taken 22-APR-14 

Ds Station 550+29 

Us Station 550+29 

Jurisdiction Fee/Easement 

Category Large Woody 
Debris(LWD) 


Street Address 

Direction Upstream 
Photo Descr 24" dbh 


Cross Street Cit V Name 

AP N 

Looking U/S Middle Rating D(Requires Corrective Action) 

Qty 30 Units CY 


Page 88 of 90 









Watershed Operations - Photo Library 


Santa Clara Valley Water District 



Inspector WILLIE SANCHEZ ( GUILLERMO ), DONALD DURAN 

Facility Name Coyote Creek Facility Number 4021 

Maximo Facility Number 4021900 
Maximo Workorder 

Purposelnspection Facility Type Earth Channel 


Photo Id 48740 

Date Taken 22-APR-14 

Ds Station 550+29 

Us Station 550+29 

Jurisdiction Fee/Easement 

Category Large Woody 
Debris(LWD) 


Street Address 

Direction Across 
Photo Descr 24" dbh 


Cross Street Cit V Name 

AP N 

Looking U/S Middle Rating D(Requires Corrective Action) 

Qty 30 Units CY 
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Watershed Operations - Photo Library 


Santa Clara Valley Water District 



Inspector RYAN TREGONING, DONALD DURAN 

Facility Name Coyote Creek Facility Number 4021 

Maximo Facility Number 4021900 
Maximo Workorder 

Purposelnspection Facility Type Earth Channel 


Street Address 


Cross Street 


Photo Id 48897 

Date Taken 08-MAY-14 

Ds Station 630+54 

Us Station 630+54 

Jurisdiction Fee 

Category Large Woody 
Debris(LWD) 

City Name 
AP N 


Direction Downstream Looking U/S Middle Rating D(Requires Corrective Action) 

Photo Descr multiple trees down across channel largest tree dbh-36" Qty Units 
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